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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


DIANNE  FEINSTEIN.  Mayor 

RUDOLF  NOTHENBERG.  General  Manager 


HETCH  HETCHY 
WATER  ANO  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


September  4,  1986 


Revised 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  will  meet  in  executive  session  for  the  purpose  of 
discussing  an  attorney-client  matter,  on  Wednesday,  September  10, 
1986,  at  2:00  P.M.,  in  Room  287,  City  Hall,  San  Francisco, 
California. 

This  meeting  is  in  compliance  with  California  Government 
Code  Section  54956.9(c)  regarding  San  Francisco  Water  Department 
property  located  in  Pleasanton,  California;  and  Section  54956.9(b) 
and  (c)  regarding  the  Tudor  Engineering  contract. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 

3:00  P.M. 
September  10,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Joseph  F.  Barletta 


Jeffrey  Lee 


Charna  E.  Staten 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


86-132 


Call  to  Order :     3:18  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Arthur  V.  Toupin, 
Commissioner  Joseph  F.  Barletta,  Commissioner  Jeffrey  Lee, 
Commissioner  Charna  E.  Staten 


The  Minutes  of  the  regular  meeting  of  August  26,   1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 

RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted  in  Executive  Session: 

86-0356      WD     Directing  the  General  Manager  to  initiate  actions 
needed  to  provide  funding  for  studies  and  related 
activities  which  will  secure  a  specific  plan  approval 
by  the  City  of  Pleasanton;  and  directing  the  General 
Manager  to  develop  scopes  of  work  and  requests  for 
proposals  as  appropriate. 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0357      WD    Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.   WD-1949,   8-Inch  Ductile  Iron  Main 
Installation  in  Minnesota  Street,  between  Army  and  25th 
Streets. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0358      WD     Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1954,   8-Inch  Ductile  Iron  Main 
Installation  in  Washington  Street  between  Battery 
Street  and  Grant  Avenue. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


86-133 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0359      HH    Rejecting  all  bids  on  Hetch  Hetchy  Contract  No.  HH-737, 
Moccasin  Sewage  Treatment  Plant,  Sludge  Drying  Beds, 
and  authorizing  readver t isement  of  the  work  as  Contract 
No.  HH-737R. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0360      WD    Accepting  work  performed  under  Professional  Services 
Contract  CT-89911,  Waste  Water  Survey,  as 
satisfactorily  completed  and  authorizing  final  payment 
in  the  amount  of  $9,010  to  The  Pitometer  Associates, 
Consulting  Engineers. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0361       E      Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer,  Utilities  Engineering  Bureau,  to  request 
qualifications  and  proposals,  and  recommend  a 
consulting  firm  to  perform  geotechnical  studies  of 
slope  conditions  and  prepare  recommendations  for 
stabilizing  the  Kirkwood  Powerhouse  penstock. 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0362       EC     Authorizing  the  Bureau  of  Energy  Conservation  to  apply 
for,   accept  and  expend  grants  totaling  $95,000  from  the 
Department  of  Energy  and  the  Urban  Consortium,  to 
continue  energy  management  activities  as  part  of  the 
Urban  Consortium  Energy  Task  Force  Year  VIII  Program. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0363      EC    Authorizing  the  Bureau  of  Energy  Conservation  to 

circulate  a  Request  for  Proposals  for  a  consultant  to 
perform  energy  analyses  on  10  major  energy  consuming 
municipal  facilities. 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta,   Lee,  Staten 


86-134 


86-0364 


86-0365 


86-0366 


86-0367 


86-0368 


86-0369 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

GM    Approving  the  membership  of  the  PUC  Transit  Shelter 
Program  Selection  Committee. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

WD    Affirming  the  Commission's  decision  to  maintain  the 

City  of  San  Jose  as  a  temporary  customer  after  June  30, 
1987. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

WD    Affirming  the  Commission's  decision  to  maintain  the 

City  of  Santa  Clara  as  a  temporary  customer  after  June 
30,  1987. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

WD    Approving  sale  of  an  easement  to  Alameda  County  Flood 
Control  &  Water  Conservation  District  for  a  drain  line 
for  flood  control  purposes. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Lee,  seconded  by  Barletta,  the  following 
resolution  was  adopted: 

MR    Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-965,  Presidio  Division  and  Shops 
Asbestos  Removal  and  Containment. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Staten,  the 
following  resolution  was  adopted: 

MR     Authorizing  the  General  Manager  of  Municipal  Railway  to 
execute  a  Personal  Services  Agreement  with  Linda 
Shoemaker,   for  providing  services  to  the  Transportation 
Managers,   in  an  amount  not  to  exceed  $3,000  for  fiscal 
year  1986/87. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


86-135 


On  motion  of  Toupin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0370      FM    Authorizing  the  General  Manager  to  execute  an  agreement 
with  CalTrans  for  continued  operation  of  an  expanded 
shuttle  bus  program  between  the  CalTrain  Terminal  at 
4th  &  Townsend  and  the  Downtown  Area,  for  Fiscal  Year 
1986-87  at  a  reimbursement  rate  of  $65/hour  for 
incremental  Muni  coach  service. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Staten,  the 
following  resolution  was  adopted: 

86-0371      FM    Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  its  contract  with  William  B.  Bonvillian, 
Esquire,   in  the  amount  of  $20,000  for  legal  counsel  on 
water  and  power  matters  pending  before  federal  agencies. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


By  Common  Consent  the  following  resolution  was  adopted: 

86-0372      E      Expressing  appreciation  to  Jack  O'Rourke  upon  his 

retirement,  and  commending  him  for  his  many  significant 
accomplishments  during  his  20  years  of  dedicated 
service  to  the  people  of  the  City  and  County  of  San 
Francisco . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0373       E      Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  request  proposals  from  interested 
consultants  to  evaluate  the  Old  Moccasin  Powerhouse  for 
structural  reinforcement  and  seismic  integrity, 
recommend  method  of  repair,  and  complete  conceptual 
engineering  for  rehabilitation  of  the  building. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0374       E      Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  execute  a  Professional  Services  Contract 
with  EIP  Associates,   in  an  amount  not  to  exceed 
$146,000,   for  environmental  review  and  preparation  of 
final  Environmental  Impact  Report  for  the  Crystal 
Springs  Water  Treatment  Plant  Project. 

VOTE:     Ayes  -  Flynn,   Toupin,   Barletta,   Lee,  Staten 


86-136 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Municipal  Railway 
Contract  No.  MR-845,  Cable  Car  Signage  Project,  as 
completed;  approving  Debit  Modification  in  the  amount 
of  $24,119  as  set  forth  in  Contract  Modification  No.  3 
providing  funds  for  necessary  extra  work  performed  and 
authorizing  an  extension  of  time  of  125  calendar  days 
for  completion  of  the  extra  work;  and  authorizing  final 
payment  in  the  net  amount  of  $1,019  to  Henry  L.  Chapot 
and  Associates,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Staten,  the 
following  resolution  was  adopted: 

Accepting  work  performed  under  Hetch  Hetch  Contract  No. 
HH-724,   Market  Street,   Fremont  to  Jones  Streets, 
Trolley  Overhead  Reconstruction  and  Related  Work,  as 
satisfactorily  completed;  approving  Debit  Contract 
Modification  No.   7  in  the  amount  of  $61,104.28; 
authorizing  an  extension  of  time  for  unavoidable  delays 
of  14  calendar  days;  and  authorizing  final  payment  in 
the  amount  of  $63,076.04  to  Comstock/Rui z ,   A  Joint 
Venture,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Staten,  the 
following  resolution  was  adopted: 

Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-725,  Market  Street,  Steuart  to  Fremont  and  Jones 
to  Duboce,  Trolley  Overhead  Reconstruction  and  Related 
Work,   as  satisfactorily  completed;   approving  Debit 
Contract  Modification  No.   3  in  the  amount  of 
$59,415.58;   authorizing  an  extension  of  time  for 
unavoidable  delays  of  30  calendar  days;   and  authorizing 
final  payment  in  the  amount  of  $129,787.10  to  Stacy  & 
Witbeck,   Inc.,  Nationwide  Construction  Consultants, 
Inc.  and  Frank  H.  Mock,  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


86-137 


Announcements 


President  Flynn  announced  that  the  Commission  met  in  executive 
session  immediately  prior  to  this  meeting  and  approved  a  resolution 
directing  the  General  Manager  to  initiate  actions  to  provide  funding 
for  studies  and  related  activities  which  will  secure  a  specific  plan 
approval  by  the  City  of  Pleasanton,  and  to  develop  requests  for 
proposals  as  appropriate. 

******** 

Report  of  the  General  Manager 

Mr.  Rudolf  Nothenberg  reported  that  the  Water  Department  had  been 
experiencing  difficulty  in  obtaining  a  supply  of  fluoride.     It  is 
possible  that  the  department  may  be  out  of  fluoride  for  a  few  days 
while  supplies  are  in  transit. 

******** 

Item  9  —  Discussion  of  1985-86  Civil  Grand  Jury  Report. 

President  Flynn  appointed  Commissioners  Toupin  and  Staten  as  a 
committee  to  critique  the  Grand  Jury  report. 

******** 

Resolution  No.  86-0364  —  Approving  the  membership  of  the  PUC  Transit 
Shelter  Program  Selection  Committee. 

It  was  agreed  that  only  the  persons  designated  would  serve  on  the 
committee.     Substitutions  would  not  be  allowed. 

******** 

Resolutions  Nos.   86-0365  and  86-0366  —  Affirming  the  Commission's 

decision  to  maintain  the  City  of  San  Jose  and  the  City  of  Santa 

Clara,   respectively,   as  temporary  customers  after  June  30,  1987. 

Commissioner  Toupin  questioned  the  need  for  a  Memorandum  of 
Understanding  regarding  any  possible  interruptions  of  service.  Mr. 
Arthur  Jensen,  Deputy  General  Manager,  San  Francisco  Water 
Department,   replied  that  the  two  cities  requested  clarification  as  to 
what  the  department's  procedures  and  advance  notice  would  be  if  they 
were  to  be  cut  off. 

Mr.   Nothenberg  stated  that  the  Water  Department  is  very  close  to 
approaching  the  maximum  capacity  of  the  system.     Any  other 
uninter ruptable  customers  for  a  period  of  35  years  would  pose  a  risk 
which  staff  is  not  ready  to  assume  until  we  are  assured  of  more 
delivery  capacity  and  more  water  to  deliver. 

Commissioner  Toupin  stated  that  he  was  not  opposed  to  trying  to 
satisfy  the  needs  of  the  two  cities;   however,   he  could  not 
responsibly  agree  to  the  City  entering  into  a  long-term  contract 
without  consideration. 

It  was  agreed  to  delete  the  Memorandum  of  Understanding  from  the 
resolution  and  to  consider  a  revised  proposal  at  a  later  date. 

******** 


86-138 


2f;nr?ho)Je?h  DePUtY  ?eneral  Manager  and  Chief  Engineer,  PUC, 
described  the  project  to  rebuild  existing  overhead  wires  and  add  a 
second  set  of  wires  to  Market  Street  for  four  lanes  of  trolley  coach 
operation.     He  stated  that  the  project  had  been  completed  few  weeks 
early  and  almost  $5  million  under  budget.     He  congratulated  the  24 
employees  who  constituted  the  pro ject  team.     President  Flynn  thanked 
everyone  for  their  efforts.  Kea 

******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  THE  CONTINUATION  OF  AN 
EXECUTIVE  SESSION  ON  AN  ATTORNEY-CLIENT  MATTER:      4:20  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-139 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0356 


WHEREAS,  The  San  Francisco  Water  Department  owns  approximately  550  acres 
of  land  adjacent  to  Pleasanton,  California;  and 

WHEREAS,  The  Water  Department's  Pleasanton  property  has  been  the  subject 
of  review  of  by  the  City  of  Pleasanton  as  part  of  its  General  Plan 
development;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has  in  the  past 
directed  its  staff  to  take  actions  which  would  insure  a  maximum  economic 
return  on  a  future  disposition  of  the  property;  and 

WHEREAS,  The  Commission  in  February,  1986,  authorized  the  retention  of 
counsel  to  represent  its  interests  in  the  Pleasanton  General  Plan  development 
process  and  the  accomplish  initial  technical  site  analyses  of  the  property  in 
Pleasanton;  and 

WHEREAS,  The  Commission  also  requested  the  City  Attorney  to  consider 
possible  legal  actions  which  might  protect  its  interests;  and 

WHEREAS,  It  is  now  apparent  that  the  Pleasanton  General  Plan  development 
process  is  leading  toward  recommendations  affecting  the  Water  Department 
property  which  are  consistent  with  the  long-term  objectives  of  the  Commission; 
and 

WHEREAS,  It  is  the  recommendation  of  the  Commission's  staff  and 
consultants  that  the  Pleasanton  property  be  subject  to  an  active  site  planning 
effort  including  specifically,  the  completion  of  studies  and  procedural  steps 
which  will  secure  a  "specific  plan  approval"  with  the  City  of  Pleasanton;  NOW 
THEREFORE  BE  IT 

RESOLVED,  That  the  Commission  does  hereby  direct  the  General  Manager  to 
initiate  actions  needed  to  provide  funding  for  the  studies  and  related 
activities,  including  the  continued  retention  of  counsel,  which  will  secure  a 
specific  plan  approval  by  the  City  of  Pleasanton;  AND  BE  IT  FURTHER 

RESOLVED,  That  the  Commission  does  hereby  further  direct  the  General 
Manager  to  develop  scopes  of  work  and  requests  for  proposals  as  appropriate  in 
this  endeavor  for  the  Commission's  review  and  approval. 


0385R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


86-^357 

RESOLUTION  No   


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the 
project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  City  Planning  to  be  categorically  exempt  as  a  class  1(b)  project 
under  the  State  Guidelines  Implementing  the  California  Environmental  Quality 
Act,  and  be  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1949  -  8-Inch  Ductile  Iron  Main 
Installation  in  Minnesota  Street,  between  Army  and  25th  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

. ■     r  SEPTEMBER  \  0  19BR   

at  its  meeting  of  


1 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0358 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolutin  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  Class  Kb)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1954,  8-Inch  Ductile  Iron  Main 
Installation  in  Washington  Street  between  Battery  Street  and  Grant  Avenue. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  VE-i 


Secretary,  Public  Utilities  Commissi&n 


RESOLUTION  No.  86""*' 


WHEREAS,  Bids  for  Hetch  Hetchy  Contract  No.  HH-737,  Moccasin 
Sewage  Treatment  Plant,  Sludge  Drying  Beds,  were  received  and  opened 
publicly  on  August  12,  1986;  and 

WHEREAS,  The  low  bid  in  the  amount  of  $88,605.00  exceeds  the 
Engineer's  estimate  for  the  contract  by  36%;  and 

WHEREAS,  It  is  the  recommendation  of  staff  that  the  contract  be 
re-evaluated,  the  plans  and  specifications  be  revised  and  the  contract  be 
readverti sed;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on  Hetch 
Hetchy  Contract  No.  HH-737,  Moccasin  Sewage  Treatment  Plant,  Sludge 
Drying  Beds,  and  authorizes  readverti sement  of  the  work  as  Contract  No. 
HH-737R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


OTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.     HQ— 0360 


RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
being  satisfactorily  completed  and  approves  final  payment  in  the 
amount  of  $9,010.00  to  The  Pitometer  Associates,  Consulting  Engineers, 
covering  services  to  the  San  Francisco  Water  Department  in  connection 
with  water  waste  survey  under  agreement  dated  September  17,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  j  Q  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86 


WHEREAS,  There  is  need  to  conduct  geotechnical  studies  of  slope 
conditions  at  the  Kirkwood  penstock  in  order  to  develop  a  permanent 
solution  to  the  penstock  movement  problem;  and 

WHEREAS,  Tne  expertise  and  services  of  a  consulting  engineering 
firm  are  required  due  to  the  specialized  nature  of  the  work  and  such 
expertise  does  not  exist  within  the  Utilities  Engineering  Bureau;  now, 
Therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  tne  Deputy  General 
Manager  and  Chief  Engineer,  Utilities  Engineering  Bureau,  to  request 
qualifications  and  proposals  and  select  and  recommend  to  this  Commission 
a  consulting  firm  to  provide  the  required  engineering  services  to  study 
slope  conditions  and  to  recommend  a  permanent  solution  to  the  penstock 
movement  problem. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetins  of  SEPTEMBER  1  Q  1986  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _86"~Q3fi2 


AUTHORIZING  THE  BUREAU  TO  APPLY  FOR,   ACCEPT,   AND  EXPEND  FUNDS  FROM 
THE  U.S.    DEPARTMENT  OF  ENERGY  AND  THE  URBAN  CONSORTIUM  FOR  ENERGY 
MANAGEMENT  ACTIVITIES  IN  TNE  COMMERCIAL  AND  RESIDENTIAL  SECTORS. 


WHEREAS,  the  Department  of  Energy,  under  a  proposal  of  the 
Energy  Task  Force  of  the  Urban  Consortium  (the  Consortium  comprises 
the  28  largest  cities  and  9  largest  counties  by  population  in  the 
United  States) ,  has  made  available  funds  for  Energy  Management 
programs  for  large  urban  governments,  and  San  Francisco  has  been  a 
continuing  participant  in  Consortium  work;  and 


WHEREAS,   the  Board  of  Supervisors  has  previously  authorized 
both  the  Mayor's  Office  and  the  Bureau  of  Energy  Conservation  to 
apply  for,  accept  and  expend  funds  from  the  Urban  Consortium  for 
energy  management  activities  in  the  commercial  and  residential 
sectors   (File  #68-81-24,  Res.   #675-81,  and  #68-82-12,  Res.  #881-82, 
and  #68-84-19,  Res.   #778-84,  and  #94-85-8,  Res.   #849-85);  and 


WHEREAS,  the  City  has  prepared  and  approved  an  Energy 
Element  to  the  Comprehensive  Plan  of  the  City  and  County  of  San 
Francisco  which,   in  part,  calls  for  the  establishment  of  an  energy 
management  program  for  the  City's  commercial  and  residential 
sectors'  and 


WHEREAS,  the  Bureau  of  Energy  Conservation  is  working  to 
assess  the  economic  and  technical  merits  of  various  programs  to 
reduce  energy  operating  costs  to  end  users;  now,  THEREFORE,  be  it 


RESOLVED,   that  the  Bureau  of  Energy  Conservation  be 
authorized  to  apply  for,  accept,  and  expend  grants  for  $85,000  and 
$10,000  from  the  Department  of  Energy  and  the  Urban  Consortium 
(through  its  fiscal  agent,  the  City  of  Chicago)  to  continue  its 
energy  management  activities  as  part  of  the  Urban  Consortium  Energy 
Task  Force  Year  VIII  Program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


SEPTEMBER  1  Q  19flfi  

Priori.  (J  U4U4^U^ 

A-^*  ^Secretary,  Public  tJtilities  CommQsion 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. .  86-0363 


WHEREAS,   the  Bureau  of  Energy  Conservation  is  established  to 
achieve  energy  cost  reductions  in  municipal  operations;  and 


WHEREAS,  energy  management  systems  are  an  effective  means  of 
providing  energy  costs  control  and  reduction  in  municipal  buildings; 
and 


WHEREAS,   the  Bureau  of  Energy  Conservation  has  identified  City 
facilities  with  substantial  energy  use  for  analyses;  and 


WHEREAS,  the  Bureau  of  Energy  Conservation  has  sufficient 
funds  in  its  FY  1986/87  budget  for  this  program  for  which  the  contract 
will  not  exceed  $50,000;  and 

WHEREAS,   the  City  and  County  of  San  Francisco  does  not  have 
staff  available  with  the  requisite  experience  for  energy  analyses; 
now  THEREFORE,   be  it 


RESOLVED,   that  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  circulate  a  Request 
for  Proposals  for  a  consultant  to  perform  energy  analyses  on  10 
major  energy  consuming  municipal  facilities;  and  be  it  FURTHER 

RESOLVED,   that  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  make  minor  additions 
to,   or  deletions  from  the  list  of  sites  prior  to  circulation  without 
seeking  further  approval  of  the  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    SEPTEMBER  i  n  1QRR 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0364 


WHEREAS,  The  Public  Utilities  Commission  has  released  a  Request  for 
Proposals  for  building  and  maintaining  a  maximum  of  1000  transit  shelters 
throughout  San  Francisco  (Resolutions  #  86-0294);  and 

WHEREAS,  The  Public  Utilities  Commission  has  authorized  the  General 
Manager  to  establish  a  Selection  Committee  to  review  and  evaluate  all 
proposals  and  present  its  recommendation  to  the  Public  Utilities  Commission 
(Resolution  86-0294),  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  the  membership 
of  the  Transit  Shelter  Program  Selection  Committee  to  include:    John  L.  Field, 
FAIA,  Field  &  Paoli  Architects;  Rodney  F.  Friedman,  FAIA,  Fisher  Friedman 
Associates;  Lee  Van  de  Kerchove,  AIA,  MBT  Associates;  George  Rockrise,  Art 
Commissioner;  Gerald  Cauthen,  Parsons,  Brinkerhoff,  Quade  &  Douglas,  Inc.;  R. 
David  Anacker,  President,  ABM  Industries;  Michael  McGill,  Executive  Director, 
S.F.  Planning  and  Urban  Research  Association;  George  Williams,  Asst.  Director 
Plans  &  Programs;  Richard  Evans,  Dept.  of  Public  Works;  and  Jaimie  Levin, 
Director,  Municipal  Railway  Community  Affairs. 


0378R 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.f     H     .  SEPItMbtK  1 01986 

at  its  meeting  of   


ecretary,  Puhtic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0365 

WHEREAS,  San  Francisco  supplies  water  to  the  City  of  San  Jose  on  a  temporary  and 
1 i mi  ted  basis  ,  and 

WHEREAS,  The  City  of  San  Jose  is  a  party  to  that  certain  Settlement  Agreement  and 
Master  Water  Sales  Contract  ("Agreement")  approved  by  PUC  Resolution  #84-0144  on  April 
10,  1984,  and  to  an  Individual  Contract  ("Contract")  negotiated  thereunder,  and 

WHEREAS,  By  said  Contract  the  City  of  San  Jose  recognized  the  temporary  and  limited 
basis  of  said  water  supply,  and 

WHEREAS,  Said  Agreement  under  Section  9.03  (a)  contains  three  options,  of  which  San 
Francisco  is  authorized  to  exercise  one,  concerning  continuing  water  service  to  the  City 
of  San  Jose  after  July  1,  1985,  and 

WHEREAS,  Section  9.03  (a)(ii)  provides  an  option  to  San  Francisco  to  continue  to 
sell  water  to  the  City  of  San  Jose  on  a  temporary  and,  after  June  30,  1987, 
interruptible  basis,  at  rates  identical  to  those  charged  other  suburban  resale 
customers,  with  a  requirement  that  San  Francisco  provide  at  least  two  years  notice  prior 
to  termination  of  service,  and 

WHEREAS,  This  Commission  reviewed  all  three  options  and  approved  adoption  of  Section 
9.03  (a)(ii)  on  June  25,  1985  by  PUC  Resolution  #85-0256,  and 

WHEREAS,  The  City  of  San  Jose  has  requested  a  permanent  water  supply  contract  under 
Section  9.03  (a)(i)  due  to  the  Santa  Clara  Valley  Water  District's  stated  inability  to 
supply  this  area  as  originally  contemplated,  and 

WHEREAS,  The  City  of  San  Jose  has  completed  engineering  studies  assessing 
alternative  water  supplies,  including  San  Felipe  project  water,  and  provided  these 
studies  to  PUC  staff  as  requested,  and 

WHEREAS,  Water  Department  staff  recommends  granting  permanent  status  on  the 
conditions  set  forth  herein  after  increased  delivery  capacity  is  assured,  Now  Therefore 
Be  It 

RESOLVED,  That  the  City  and  County  of  San  Francisco,  acting  by  and  through  its 
Public  Utilities  Commission,  hereby  affirms  its  decision  to  maintain  the  temporary  and, 
after  June  30,  1987,  interruptible  status  of  the  City  of  San  Jose,  and 

Be  It  Furthur  Resolved,  That  following  a  determination  by  the  Public  Utilities 
Commission  that  sufficient  supply  and  delivery  capacity  has  become  available  to  assure 
meeting  the  future  needs  of  the  City  of  San  Francisco  and  its  existing  permanent  resale 
and  non-resale  customers  plus  deliveries  to  the  City  of  San  Jose,  San  Francisco  intends 
to  grant  permanent  customer  status  to  San  Jose,  and 

Be  It  Further  Resolved,  That  following  a  change  in  supply  and/or  delivery  capacity 
the  City  of  San  Jose  may  petition  the  Public  Utilities  Commission  to  review  whether  or 
not  these  conditions  have  been  attained  providing  that  six  months  is  allowed  for  the 
review,  and 

Be  It  Further  Resolved,  That  staff  is  directed  to  report  back  to  this  Commission  at 
an  appropriate  time  with  a  recommendation  on  granting  of  permanent  status  and  any 
necessary  modifications  to  the  Contract  and  the  Agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  1,0  1986 


at  its  meeting  of , 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0366 


WHEREAS,  San  Francisco  supplies  water  to  the  City  of  Santa  Clara  on  a  temporary  and 
1 i mi  ted  basis  ,  and 

WHEREAS,  The  City  of  Santa  Clara  is  a  party  to  that  certain  Settlement  Agreement  and 
Master  Water  Sales  Contract  ("Agreement")  approved  by  PUC  Resolution  #84-0144  on  April 
10,  1984,  and  to  an  Individual  Contract  ("Contract")  negotiated  thereunder,  and 

WHEREAS,  By  said  Contract  the  City  of  Santa  Clara  recognized  the  temporary  and 
limited  basis  of  said  water  supply,  and 

WHEREAS,  Said  Agreement  under  Section  9.03  (b)  contains  three  options,  of  which  San 
Francisco  is  authorized  to  exercise  one,  concerning  continuing  water  service  to  the  City 
of  Santa  Clara  after  July  1  ,  1985,  and 

WHEREAS,  Section  9.03  (b)(ii)  provides  an  option  to  San  Francisco  to  continue  to 
sell  water  to  the  City  of  Santa  Clara  on  a  temporary  and,  after  June  30,  1987, 
interruptible  basis,  at  rates  identical  to  those  charged  other  suburban  resale 
customers,  with  a  requirement  that  San  Francisco  provide  at  least  two  years  notice  prior 
to  termination  of  service,  and 

WHEREAS,  This  Commission  reviewed  all  three  options  and  approved  adoption  of  Section 
9.03  (b)(ii)  on  June  25,  1985  by  PUC  Resolution  #85-0257,  and 

WHEREAS,  The  City  of  Santa  Clara  has  requested  a  permanent  water  supply  contract 
under  Section  9.03  (b)(i)  due  to  the  Santa  Clara  Valley  Water  District's  stated 
inability  to  supply  this  area  as  originally  contemplated,  and 

WHEREAS,  The  City  of  Santa  Clara  has  completed  engineering  studies  assessing 
alternative  water  supplies,  including  San  Felipe  project  water,  and  provided  these 
studies  to  PUC  staff  as  requested,  and 

WHEREAS,  Water  Department  staff  recommends  granting  permanent  status  on  the 
conditions  set  forth  herein  after  increased  delivery  capacity  is  assured,  Now  Therefore 
Be  It 

RESOLVED,  That  the  City  and  County  of  San  Francisco,  acting  by  and  through  its 
Public  Utilities  Commission,  hereby  affirms  its  decision  to  maintain  the  temporary  and, 
after  June  30,  1987,  interruptible  status  of  the  City  of  Santa  Clara,  and 

Be  It  Furthur  Resolved,  That  following  a  determination  by  the  Public  Utilities 
Commission  that  sufficient  supply  and  delivery  capacity  has  become  available  to  assure 
meeting  the  future  needs  of  the  City  of  San  Francisco  and  its  existing  permanent  resale 
and  non-resale  customers  plus  deliveries  to  the  City  of  Santa  Clara,  San  Francisco 
intends  to  grant  permanent  customer  status  to  Santa  Clara,  and 

Be  It  Further  Resolved,  That  following  a  change  in  supply  and/or  delivery  capacity 
the  City  of  Santa  Clara  may  petition  the  Public  Utilities  Commission  to  review  whether 
or  not  these  conditions  have  been  attained  providing  that  six  months  is  allowed  for  the 
review,  and 

Be  It  Further  Resolved,  That  staff  is  directed  to  report  back  to  this  Commission  at 
an  appropriate  time  with  a  recommendation  on  granting  of  permanent  status  and  any 
necessary  modifications  to  the  Contract  and  the  Agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SFPTEM8ER  1  Q  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


8G-0367 


WHEREAS,  Madeira  Development  Company  has  requested 
to  purchase  in  easement  for  Alameda  County  Flood  Control  and 
Water  Conservation  District  certain  portion  of  Parcel  50A  of  Alameda 
County  Lands  which  will  be  used  in  constructing  and  maintaining 
a  48-inch  diameter  storm  drain  line  for  flood  control  purposes; 
and 

WHEREAS,  The  Water  Department  has  reviewed  the  above 
request  and  is  agreeable  to  the  sale  of  an  easement  subject  to  a 
road  and  utilities  easements  to  Mabel  S.  Clarke  and  Ada  E.  Rowe 
crossing  a  portion  of  subject  parcel;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
subject  sale  for  the  requested  use  and  authorizes  the  Director  of 
Property  to  proceed  with  the  determination  of  the  fair  market  value 
of  the  easement  and  prepare  the  necessary  legislation  for  the  enactment 
by  the  Board  of  Supervisors  to  consummate  the  sale. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  4  0  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  m„     86— 0368 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-965  the  removal  and 
containment  of  asbestos  insulating  materials  at  the  Presidio  Division  and 
Shops  is  to  be  performed;   now,    therefore,   be  it 


RESOLVED.   That  the  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,   and  hereby  authorizes  Bid  Call  as 
f ol lows : 

Municipal  Railway  Contract  No.  MR-965,   Presidio  Division  and  Shops: 
Asbestos  Removal  and  Containment,   and  be  it  further 


RESOLVED,   That  in  accordance  with  the  provisions  of  Chapter  31,  Section 
31-22   (a)   of  the  San  Francisco  Administrative  Code,   this  project  is 
hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  as  set  forth  in  the  permanent  list  of 
categorical  exemptions  adopted  by  the  City  Planning  Commission  on  August 
28,    1980,    and  April   16.  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  1  0  1986 

at  its  meeting  of  


rv-*"     Secretary,  Ptfwic  Utilities  Commissicm 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


63-0369 


WHEREAS,  The  Municipal  Railway  (Muni),   acknowledging  a  need 
for  professional  assistance  in  performing  research  and  staff 
support  relating  to  revision  of  the  Rule  Book  process,   seeks  to 
obtain  the  professional  services  of  an  intern  who  can  provide: 

A.  A  wide  knowledge  of  current  research  procedures  and  the 
capability  to  offer  knowledge  in  the  field  of  labor 
relations ; 

B.  Research  and  review  all  General  Bulletins  that  have  been 
issued  since  the  year  1968  and  compile  them  into 

ca tegor i es  ; 

C.  Assist   in  performing  a  System-wide  needs  assessment; 

D.  List  those  that  could  be  or  are  included  in  a  rule; 

E.  List  those  that  are  out  of  date  and  should  be  deleted; 
and 

F.  Perform  other  tasks  as  requested  by  the  Transportation 
Managers,   that  relate  to  policies  and  rules,  and 

WHEREAS,   the  Intern  Linda  Shoemaker  is  willing  and  able  to 
perform  the  required  duties  for  the  promised  compensation,  and 

WHEREAS,   the  need  for  these  services  have  been  funded  in  the 
1986-87  Municipal  Railway  Operating  budget  and  sub-object  1001 
Professional  Services;  now,   therefore,   be  it 

Resolved,   that  the  Public  Utilities  Commission  hereby 
authorizes  the  San  Francisco  Municipal  Railway,   acting  through  the 
Director  of  Purchasing  and  Services,   to  execute  a  personal  services 
agreement  with  Linda  Shoemaker  to  provide  services  to  the 
Transportation  Managers.     The  previous  contract  was  not  entered 
timely  due  to  processing  which  necessitates  extending  the  term. 
The  contract  will  end  December  30,   1986  and  total  compensation  will 
not  exceed  $3,000.00  for  fiscal  year  1986/87. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  \  Q  1986  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


8G-0-T70 


WHEREAS,  During  the  last  two  fiscal  years  the  San  Francisco 
Public  Utilities  Commission  has  authorized  an  increased  level 
of  peak  hour  Muni  motor  coach  service  between  the  4th  and 
Townsend  Caltrain  depot  and  the  downtown  area;  and 

WHEREAS,  Under  an  agreement  between  Caltrans  and  the  PUC, 
Caltrans  pays  Muni  the  full  price  of  the  fast  pass  ($23)  and 
reimburses  Muni  for  the  cost  of  this  extra  bus  shuttle  service; 
now  therefore  be  it, 

RESOLVED,  That  the  General  Manager  is  authorized  to  execute  an 
agreement  with  Caltrans  for  the  continued  operation  of  an 
expanded  shuttle  bus  program  between  Caltrain  Terminal  at  4th 
and  Townsend,  and  the  Downtown  Area  for  Fiscal   Year  1986-87  at 
a  reimbursement  rate  of  $65/hour  for  incremental  Muni  motor 
coach  service. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

atiun^tt»«t  SEPTEMBER  1  0  1986 

at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


8S-G371 


WHEREAS,  The  Public  Utilities  Commission  currently 
employs  Counsel   for  temporary  and  expert  services  to  assist  the 
Commission  on  behalf  of  the  City  and  County  of  San  Francisco  in 
reviewing  Congressional  bills  and  to  act  as  co-counsel  with 
the  City  Attorney's  Office  in  matters  before  federal 
departments  and  agencies  located  in  Washington,  D.C.;  and 

WHEREAS,  Subsequent  to  the  entering  into  of  the  original 
Agreement,  it  has  become  apparent  that  because  of  the  increased 
number  and  level  of  issues  of  national  interest  which  relate  to 
the  Commission,  it  has  been  necessary  to  expend  more  time  and 
effort  than  was  originally  contemplated  in  this  Agreement;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission 
authorizes  the  General  Manager  of  Utilities  to  modify  its 
contract  with  William  B.  Bonvillian,  Esquire,  in  the  amount  of 
$20,000,  with  funds  available  in  the  1986-87  budget  from  the 
Kirkwood  Powerhouse  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.t      „.    ,  SEPTEMBER  1 0 1986 

at  its  meeting  of  * 


Secretary,  Public  Utilities  Commission 


MODIFICATION  NO.    2   TO  AGREEMENT  BETWEEN  THE  PUBLIC  UTILITIES 
COMMISSION  ON  BEHALF  OF  THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO  AND 
WILLIAM  B.    BONVILLIAN ,  ESQ. 


This  Modification,   made  and  entered  into  this    day 

of   ,    1986,   by  and  between  the  Public  Utilities 

Commission  (hereinafter  referred  to  as   "Commission")   on  behalf  of 
the  City  and  County  of  San  Francisco,   on  the  one  hand,  and 
William  B.   Bonvillian  (hereinafter  referred  to  as  "Counsel")  on 
the  other  hand. 

WHEREAS,   Commission  currently  employs  Counsel  for  temporary 
and  expert  services  to  assist  the  Commission  and  the  City 
Attorney's  Office  in  reviewing  congressional  bills  and  acting  as 
co-counsel  with  the  City  Attorney  in  matters  before  federal 
departments  and  agencies  located  in  Washington,   D.C.  and 
attending  to  other  such  matters  as  may  arise  as  they  may  relate 
to  the  City's  interest  on  the  Tuolumne  River  in  the  light  of  the 
City's  officially  adopted  policies,  and 

WHEREAS,    Subsequent  to  entering   into  Modification  No.    1  to 
the  original  Agreement  herein,    it  has  become  apparent  that 
because  of  the  continued  level  of  national  interest  in  the  City's 
Kirkwood  Project  and  other  activities  in  furtherance  of  the 
City's  Raker  Act  rights  and  obligations,    it  has  been  necessary  to 
expend  more  time  and  effort  than  originally  contemplated  by  the 
Agreement  to  insure  protection  of  the  City's  interests,  and 

WHEREAS,   Counsel  has  found  it  necessary  to  employ  an 
additional  expert  highly  qualified  in  the  area  of  hydropower 
regulation  to  aid  in  acquiring  approval  for  the  Kirkwood  Project, 

1 

6  3  S   1  p 


NOW,   THEREFORE,    It   is  hereby  agreed  as  follows: 
Paragraph  5.     The  Agreement  is  hereby  modified  to  increase 
the  amount  available  for  payments  to  counsel  for  the  current 
fiscal  year  by  an  additional  $20,000.     Further,   if  not  all  sums 
are  expended  in  this  fiscal  year,   said  sums  shall  be  carried  over 
to  the  next  fiscal  year 

To  the  extent  that  this  Modification  conflicts  with  the 
original  Agreement  or  subsequent  modifications,   this  Modification 
shall  take  precedence. 

IN  WITNESS  WHEREOF,   the  parties  hereto  have  executed  this 
Modification  as  of  the  day  and  year  first  hereinabove  written. 


PUBLIC  UTILITIES  COMMISSION 


By. 


RUDOLF  NOTHENBERG 
General  Manager 


ATTEST: 


Secretary 


COUNSEL: 


WILLIAM  B.  BONVILLIAN 
Attorney  at  Law 


APPROVED  AS  TO  FORM: 


PHIL  S.   WARD,   Acting  City  Attorney 
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PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


8S-C372 


WHEREAS,  Jack  O'Rourke  began  his  career  with  the  City  and  County 
of  San  Francisco,  Public  Utilities  Commission  in  1966  and  served  in  a 
variety  of  positions  for  the  last  20  years,  including  Senior  Architect 
and  head  of  the  Architectural  Section  with  the  Water  Department,  He  ten 
Hetchy  and  the  UEB,  and  as  a  Project  Manager  with  the  Utilities 
Engineering  Bureau  beginning  in  1981;  and 

WHEREAS,  During  these  years,  he  played  a  key  engineering  and 
management  role  in  the  design,  construction,  operation  and  maintenance  of 
many  major  facilities  under  the  jurisdiction  of  the  Public  Utilities 
Commission,  including:  the  Muni  Metro  Annex  Building  which  was  completed 
in  1985  ahead  of  schedule  and  under  budget,  the  Forest  Hill  Station 
Rehabilitation,  the  Crystal  Springs  Bypass  Fluoridation  Building  for  the 
Water  Department  and  other  significant  projects; 

WHEREAS,  Jack  O'Rourke  has  accomplished  his  work  in  a  gracious  and 
gentlemanly  manner;  and 

WHEREAS,  Throughout  his  career  with  the  City  and  County  of  San 
Francisco,  he  has  demonstrated  a  consistently  high  degree  of 
professionalism  which  has  reflected  favorably  upon  the  City,  its 
employees  and  the  architectural /engineering  profession;  now,  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  the  occasion  of 
his  retirement,  hereby  honors  and  commends  Jack  O'Rourke  for  his  many 
significant  accomplishments  and  20  years  of  dedicated  service  to  the 
Public  Utilities  Commission  and  to  the  people  of  the  City  and  County  of 
San  Francisco;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  extends  its  best 
wishes  to  Jack  O'Rourke  and  his  family  for  good  health  and  happiness  in 
the  future. 


PRESIDENT 


VICE  PRESIDENT 


COMMISSIONER 


COMMISSIONER 


COMMISSIONER 


GENERAL  MANAGER 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetins  of  SEPTEMBER  \  0  1986 


Secretary,  Public  Utilities  Comm&sion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


np^,,mnMMn  86-0373 


WHEREAS  The  need  to  study  the  seismic  integrity  and  structural 
reinforcement  required  for  the  continued  use  of  Old  Moccasin  Powerhouse  has 
been  determined;  and 

WHEREAS,  The  expertise  and  services  of  consul V^f^"^ "utllltlel 
are  required  due  to  the  lack  of  available  personnel  within  the  Utilities 
Engineering  Bureau;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Utilities 
Engineering  Bureau  to  request  proposals,  and  to  select  and  reconnend  to  this 
ToZTsli on9  suitable  consulting  engineering  firm(s)  to  provide  the  required 
engineering  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  1  0  1986  


at  its  meeting  of . 


ecretary,  Pit  frfib  V tilities  Commissfin 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0374 


WHEREAS,  This  Commi ssion,  by  its  Resolution  No.  85-0365,  adopted 
August  27,  1985,  authorized  the  Utilities  Engineering  Bureau  to  request 
proposals  from  consultants  to  prepare  comprehensive  studies  and  analyses 
and  prepare  an  Environmental  Impact  Report  (EIR)  for  the  Crystal  Springs 
Water  Treatment  Plant  project;  and 

WHEREAS,  After  thorough  evaluation  of  all  qualifications, 
proposals,  and  oral  interviews  with  the  three  most  qualified  firms,  the 
selection  Committee  recommended  EIP  Associates  to  provide  the  required 
professional  services,  and 

WHEREAS,  This  Commission,  by  its  Resolution  No.  86-0150,  adopted 
April  22,  1986,  authorized  the  Deputy  General  Manager  and  Chief  Engineer 
to  negotiate  a  detailed  scope  of  work  and  an  appropriate  fee  for  a 
professional  services  contract  with  EIP  Associates;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  to  execute  a  professional  services 
contract  in  the  amount  not  to  exceed  $146,000  with  EIP  Associates. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SFPTEMBER  1  Q  1986 


Secretary,  Pu&lic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


SS-0375 


RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  a  Debit  Modification  in  the  amount  of  $24,119.00  as  set 
forth  in  Contract  Modification  No.  3  to  Municipal  Railway  Contract 
No.  845,  Cable  Car  Signage  Project,  to  provide  funds  for  necessary 
extra  work  performed  by  the  contractor  and  authorizes  an  extension 
of  time  of  125  calendar  days  for  completion  of  the  extra  work;  and 
be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  accepts 
the  work  performed  under  Municipal  Railway  Contract  No.  845  as 
completed;  and  be  it  further 

RESOLVED,  That  the  Commission  authorizes  final  payment 
in  the  net  amount  of  $1,019.00,  to  the  Contractor,  Henry  L.  Chapot 
and  Associates. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetins  of  SEPTEMBER  1  0  1986 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  _86""0o  ^6 


WHEREAS,  Work  under  Hetch  Hetchy  Contract  No.  HH-724,  Market 
Street,  Fremont  to  Jones  Streets,  Trolley  Overhead  Reconstruction  and 
Related  Work  has  been  completed  by  Comstock/Ruiz,  A  Joint  Venture;  and 

WHEREAS  A  claim  for  extra  compensation  for  additional  work  has 
been  filed  with  the  City  and  County  of  San  Francisco  under  subject 
contract;  and 

WHEREAS  The  City  Attorney's  office  has  recommended  payment  of  all 
sums  admitted  by  City  to  be  due  and  not  in  dispute  on  the  said  contract; 
and 

WHEREAS  It  is  the  desire  of  the  Contractor  and  the  City  that 
final  payment  be  made  without  prejudice  to  the  rights  of  either  party  in 
connection  with  the  above  mentioned  dispute;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  all  of  the  terms 
and  conditions  of  an  Agreement  of  ton-Prejudice  elating  to  ^ lal *  ^spute 
between  the  City  and  County  of  San  Francisco,  Public  Utilities 
Commission,  and  Comstock/Ruiz,  A  Joint  Venture,  and  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  of  the  Utilities  Engineering  Bureau  to 
execute  said  agreement  on  behalf  of  this  Commission  and  the  City  and 
County  of  San  Francisco;  and  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  HH-724,  Market  Street  Fremont  to  Jones 
Streets  Trolley  Overhead  Reconstruction  and  Related  Work,  as 
satisfactorily  completed;  approves  Debit  Contract  Modification  Mo. 7  In 
the  amount  of  $61,104.28;  authorizes  an  extension  of  time  for  unavoidable 
delays  of  14  calendar  days;  and  authorizes  final  payment  in  the  amount  or 
$63  076.04  to  the  Contractor,  Comstock/Ruiz,  A  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeUn,  of  SEPTEMBER  1  0  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  66""' 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Hetch  Hetchy 
Contract  No.  HH-725,  Market  Street,  Steuart  to  Fremont  and  Jones  to  Duboce,  Trolley 
Overhead  Reconstruction  and  Related  Work,  as  satisfactorily  completed;  approves 
Debit  Contract  Modification  No.  3  in  the  amount  of  $59,415.58;  authorizes  an 
extension  of  time  for  unavoidable  delays  of  30  calendar  days;  and  authorizes  final 
payment  in  the  amount  of  $129,787.10  to  the  Contractor,  Stacy  &  Witbeck,  Inc., 
Nationwide  Construction  Consultants,  Inc.  and  Frank  H.  Mock,  A  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  SFPTEMBER  ]  Q  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0378 


WHEREAS,  In  its  Resolution  No.  84-0066  adopted  February  14,lyo4, 
this  Commission  authorized  its  Deputy  General  Manager  and  Cnief  Engineer 
to  negotiate  and  enter  into  a  professional  services  agreement  witn  Tudor 
Engineering  Company  for  the  design  and  engineering  of  tne  Municipal 
Railway  Harrison  Street  Motor  Coacn  Facility; 

WHEREAS,  An  agreement  was  entered  into  witn  Tudor  Engineering 
Company  for  a  fee  not  to  exceed  $1  ,243,433  and  design  work  Degan  in 
October  1984;  and 

WHEREAS,  Tudor  Engineering  Company  has  failed  to  perforin 
consistent  with  the  terms  of  the  Agreement;  now  therefore,  De  it 

RESOLVED,  That  this  Commission  authorizes  its  Deputy  General 
Manager  and  Chief  Engineer  to  terminate  the  professional  services 
agreement  witn  Tudor  Engineering  Company  for  tne  design  and  engineering 
of  the  Muni  Harrison  Street  Motor  Coach  Facility. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetine  of  SEPTEMBER  1  0  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0379 


WHEREAS,  By  its  Resolution  No.  84-0066,  adopted  February  14,  1984, 
the  Commission  authorized  its  Deputy  General  Manager  and  Chief  Engineer  to 
negotiate  and  enter  into  a  professional  services  agreement  with  Tudor 
Engineering  Company;  and 

WHEREAS,  Said  Agreement  was  entered  into  with  Tudor;  and 

WHEREAS,  This  Commission  has  authorized  its  Deputy  General  Manager 
and  Chief  Engineer  to  terminate  said  Agreement  due  to  Tudor  Engineering 
Company's  failure  to  perform  consistent  with  the  terms  of  the  Agreement;  and 

WHEREAS,  DeLeuw,  Cather  and  Company  was  ranked  in  second  place  in 
the  original  selection  process;  and 

WHEREAS,  DeLeuw,  Cather  and  Company  has  submitted  a  proposal  to 
complete  the  design  work  required  to  bring  the  project  back  to  budget;  and 

WHEREAS,  It  has  been  determined  that  DeLeuw,  Cather  and  Company  is 
qualified  to  perform  this  work;  and 

WHEREAS,  Funds  for  the  design  work  are  available  in  the  Urban  Mass 
Transportation  Administration  Section  9  Formula  Grant  already  approved  for 
this  project;  now,  therefore,  be  it 

RESOLVED,  That  upon  termination  of  the  professional  services 
agreement  with  Tudor  Engineering  Company,  this  Commission  hereby  authorizes 
the  Deputy  General  Manager  and  Chief  Engineer  to  negotiate  a  professional 
services  agreement  with  DeLeuw,  Cather  and  Company  for  an  amount  not  to  exceed 
$625,000  for  the  design  completion  of  the  Municipal  Railway  Harrison  Street 
Motor  Coach  Facility. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

...      „.    ,  SEPTEMBER  J  0 1986 

at  its  meeting  of  


Secretary:  Public  Utilities  Commission 


HETCH      HETCHY      WATER      AND  POWER 


MEMORANDUM 

September  19,  1986 

TO:  RUDY  NOTHENBERG 


General  Manager  of  Public  Utilities 


FROM:  D.  W.  COFFEY 

General  Manage 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

By  and  large  the  month  of  August  this  year  was  typical  of  any  other  normal 
summer  month.     A  few  summer  sprinkles  did  no  more  than  to  keep  down  the  dust. 
The  reservoirs  were  all  being  drawn  down  in  typical  fashion  to  meet  the  summer's 
electrical  generation  demands. 

Operations'  crews  were  performing  routine  maintenance  and  repair  duties 
as  well  as  getting  ready  for  another  winter  by  felling  dangerous  trees  and 
branches,  cleaning  out  road  culverts  and  drainage  courses,  clearing  brush, 
exterior  painting  of  various  facilities,  etc. 

The  work  being  done  by  General  Electric  and  Hetch  Hetchy  forces  on  the 
Holm  Powerhouse  Unit  //2  rewind  and  related  work  is  proceeding  on  schedule,  and 
Unit  //2  should  be  returned  to  service  as  scheduled  in  mid-September.  Assistance 
was  given,  as  required,  to  try  to  assure  the  progress  of  various  construc- 
tion projects  such  as  Kirkwood  Powerhouse  Addition,  Sealing  of  Early  Intake 
Dam,  Moccasin  Low-head  Plant,  San  Joaquin  Pipelines  Cathodic  Protection,  etc. 
All  construction  projects  require  considerable  time  and  effort  of  various 
Hetch  Hetchy  operations  craft,  administrative  and  professional  people  to  ensure 
their  satisfactory  completion  with  the  least  possible  interruption  to  power 
generation  and  water  delivery. 


Negotiations  with  PGandE  and  the  Districts  were  in  a  preparation  period 
with  a  full  series  of  almost  twice  weekly  meetings  scheduled  with  PGandE  for 
September  and  October.     Small  technical  sessions  continue  with  the  Districts  on 
an  as-needed  basis. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 
of 

Storage  in 
Acre-feet  on 

Percent 
of 

Reservoir 

Acre-Feet 

Sept.   1,  1986 

Capacity 

Sept.   1,  1985 

Capacity 

Hetch  Hetchy 

360, 400 

317,522 

88 

257,482 

71 

Lake  Lloyd 

273,345 

238,536 

87 

155,341 

57 

Lake  Eleanor 

27,100 

23,448 

87 

3,296 

12 

Total 

660,845 

579,506 

88 

416,119 

63 

Water  Regulation  and  Transmission 

In  accordance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of 
August  was  reduced  on  August  5  from  300  mgd  to  220  mgd. 

Power  Production 

During  the  month  of  August,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  44.006,  55.004,  and  52.782  million  kilowatthours , 
respectively,  for  a  total  of  151.792  million  kilowatthours,  having  a  value 
in  excess  of  $5,100,000.     The  monthly  total  generation  is  only  2%  less  than 
the  kilowatthours  generated  last  year,  even  though  one  generating  unit  at 
Holm  Powerhouse  is  out  of  service  for  repairs. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 

3:00  P.M. 
September  23,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Joseph  F.  Barletta 


Jeffrey  Lee 


Charna  E.  Staten 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


86-140 


Call  to  Order :     2:07  P.M. 


Present:     President  H.  Welton  Flynn,   Commissioner  Jeffrey  Lee, 
Commissioner  Charna  E.  Staten 

Excused:     Vice  President  Arthur  V.   Toupin,   Commissioner  Joseph  F. 
Bar letta 


The  Minutes  of  the  regular  meeting  of  September  10,  1986  were 
approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


By  Common  Consent  the  following  resolution  was  adopted 

86-0381      GM       Expressing  appreciation  to  William  (Bill)   Donohue  on 
the  occasion  of  his  retirement  from  the  City  and 
County  of  San  Francisco,   and  extending  to  him  best 
wishes  for  his  health  and  happiness  in  the  future. 


On  motion  of  Lee,   seconded  by  Staten,   the  following 
resolution  was  adopted: 

86-0382       HH      Adopting  a   joint  statement  with  the  San  Francisco  Bay 
Area  Water  Users  Association  titled  "What   is  Wrong 
With  HR  4089." 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Lee,   seconded  by  Staten,   the  following 
resolution  was  adopted: 

86-0383      MR      Awarding  Municipal  Railway  Contract  No.  MR-926-R, 

Kirkland  Division,   Bus  Yard  Pavement  Resurfacing,  in 
the  amount  of  $112,969,   to  the  sole  bidder,  San 
Francisco  Grinding,   Contractor;   and  requesting  the 
Controller  to  approve  a  fund  transfer  in  the  amount  of 
$18,000  to  supplement  the  project  fund. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0380       MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$460, 343.90. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


86-141 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Approving  Revolving  Fund  payments  made  by  the  Manager, 
Bureau  of  Claims  and  Contracts,   totaling  $130,715.31, 
for  settlement  of  claims  against  the  Municipal 
Railway,    in  the  month  of  August  1986. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Approving  compromise  settlements  in  the  amount  of 
$4,456.04  and  collections  in  the  amount  of  $18,334.15, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  August  1986. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.   HH-773,   San  Joaquin 
Pipeline  No.    3,  Repair  Mortar  Lining,   in  the  amount  of 
$2,248,825,   to  Spiniello  Construction  Co.   and  Arvie  & 
Son  Construction  -  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1957, 
Pilarcitos  Reservoir,  Replacement  of  Log  Boom,   in  the 
amount  of  $57,449,   to  JM  Construction,  Contractor. 

VOTE :     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Awarding  Municipal  Railway  Contract  No.  MR-955, 
Potrero  Division,   Hampshire  Street  Sidewalk  Roof 
Waterproofing,   in  the  amount  of  $45,922,  to  Valentine 
Corporation,  Contractor. 

VOTE:     Ayes  -  Flynn,    Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Approving  Debit  Modification  No.   7  to  Hetch  Hetchy 
Contract  No.   HH-757,   Kirkwood  Powerhouse  Addition,  for 
additional  work  at  a  cost  of  $77,983.75,  Tutor-Saliba 
Corporation,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 
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On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Approving  Debit  Modification  No.   9  to  Hetch  Hetchy 
Contract  No.  HH-757,   Kirkwood  Powerhouse  Addition  - 
General  Construction  and  Equipment   Installation,  for 
additional  work  at  a  cost  of  $170,304,   and  authorizing 
an  extension  of  time  of  5  calendar  days  for  contract 
completion,  Tutor-Saliba  Corporation,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Municipal  Railway 
Contract  No.  MR-921-R,  Woods  Division:     Furnish  and 
Install  New  Bus  Wash  System,  Modify  Existing  Water 
Recycling  System,   as  completed;  authorizing  an 
extension  of  time  for  a  total  of  344  days  consisting 
of   329  days  of  unavoidable  delays  and  15  days  of 
avoidable  delays;   approving  the  assessment  of 
liquidated  damages  for  15  days  at  $500  per  day  for 
avoidable  delays,   resulting  in  a  credit  to  the  City  of 
$7,500;  approving  Debit  Contract  Modification  No.   1  in 
the  amount  of  $2,437.50  and  Debit  Contract 
Modification  No.   2  in  the  amount  of  $4,836.89; 
requesting  the  Controller  to  approve  a  fund  transfer 
of  $7,274.39  to  provide  funds  to  supplement  the 
original  contract  order;  and  approving  final  payment 
in  the  amount  of  $28,672.39  to  Nibbi-Lowe 
Construction,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Authorizing  the  Bureau  of  Energy  Conservation  to 
circulate  a  Request  for  Proposals  for  a  consultant  to 
perform  technical  and  financial  analysis  on 
prototypical  City  facilities  and  to  develop  an 
implementation  and  evaluation  program. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Declaring  that  an  emergency  condition  exists  in  the 
basement  of  the  Water  Department  Administrative 
Building  at  425  Mason  Street  relative  to  the  presence 
of  asbestos;   and  requesting  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  an  emergency  supplemental 
appropriation  in  the  amount  of  $55,000  to  provide 
funds  for  the  removal  of  asbestos  insulation. 

VOTE:     Flynn,    Lee,  Staten 
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On  motion  of  Staten,   seconded  by  Lee  the  following 
resolution  was  adopted: 

Confirming  that  an  emergency  condition  exists  with 
respect  to  the  contaminated  fueling  system  at  the 
Municipal  Railway  Woods  Motor  Coach  Facility;  and 
directing  the  General  Manager  to  take  all  necessary 
action,   including  procurement  of  negotiated  contracts 
up  to  the  amount  of  $82,000  if  necessary,   to  correct 
this  condition. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  that  the  position  of  Assistant  Division 
Manager  -  Alameda  Division,  Water  Department,  be 
filled  immediately  in  accordance  with  Section  10, 
Subsection  7  of  the  Annual  Appropriation  Ordinance. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  that  the  position  of  Claims  Investigator, 
Bureau  of  Claims  and  Contracts,   be  filled  immediately 
in  accordance  with  Section  10,   Subsection  7  of  the 
Annual  Appropriation  Ordinance. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

Requesting  the  Controller  to  draw  a  warrant  in  the 
amount  of  $76,061   in  favor  of  Comstock/Ruiz ,   A  Joint 
Venture,   for  settlement  of  a  claim  filed  against  the 
City  arising  from  damages  sustained  due  to  numerous 
delays  during  work  on  Hetch  Hetchy  Contract  No. 
HH-724,   Market  Street,   Fremont  to  Jones,  Trolley 
Overhead  Reconstruction  and  Related  Work. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Staten,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

Requesting  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  to  authorize  $1,826,500  to 
fund  the  capital  costs  of  implementing  twelve 
modifications  to  the  light  rail  vehicle  articulation 
section . 

VOTE:     Ayes  -  Flynn,    Lee,  Staten 
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On  motion  of  Lee,   seconded  by  Staten,   the  following 
resolution  was  adopted: 

86-0399       MR      Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  a  contract  with  Louis  T.  Klauder  and  Associates 
for  engineering  services  related  to  the  Light  Rail 
Vehicle  Improvement  Program,   expanding  the  scope  of 
work  and  extending  the  completion  date  to  June  30, 
1987,   at  no  additional  cost  to  the  City. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


On  motion  of  Lee,   seconded  by  Staten,   the  following 
resolution  was  adopted: 

86-0400       E        Awarding  Municipal  Railway  Contract  No.   MR-862,  Geneva 
Carbarn  Improvements,   in  the  amount  of  $86,100,   to  the 
second  low  bidder,   Erbentraut  &  Summers,  Contractor, 
subject  to  the  concurrence  of  the  Urban  Mass 
Transportation  Administration. 

VOTE:     Ayes  -  Flynn,  Lee,  Staten 


On  motion  of  Lee,  seconded  by  Staten,   the  following 
resolution  was  adopted: 

86-0401       E        Approving  Modification  No.   2  to  Hetch  Hetchy  Contract 
No.   HH-744,   Cherry-Eleanor  Pumping  Station,  reducing 
the  contract  price  from  $1,858,842  to  $1,186,000  and 
closing  out  the  contract  with  Rosendin  Electric  at 
this  reduced  amount,  and  authorizing  the  Deputy 
General  Manager  and  Chief  Engineer  to  proceed  with 
alternative  design  studies  for  completion  of  this 
project  at  a  later  date. 

VOTE:     Ayes  -  Flynn,   Lee,  Staten 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Report  of   the  General  Manager 
HR  4089  Joint  Statement 

Mr.   Rudolf  Nothenberg  recommended  that  the  Commission  adopt  a  joint 
statement  with  the  San  Francisco  Bay  Area  Water  Users  Association 
stating  the  department's  position  regarding  House  of  Representatives 
Bill  No.   HR  4089.     On  motion  of  Commissioner  Lee,   seconded  by 
Commissioner  Staten,  Resolution  No.   86-0382  was  adopted. 

Retirement 

Mr.   Nothenberg  announced  the  receipt  of  a  resignation  from  Mr. 
William  Donohue  due  to  medical  reasons.     Mr.   Nothenberg  thanked  him 
for  his  many  years  of  service.     President  Flynn  presented  him  with 
Resolution  No.   86-0381  expressing  the  Commission's  appreciation  and 
best  wishes  for  the  future. 

******** 
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Announcements 


President  Flynn  announced  that  following  the  September  10,  1986 
meeting  of  the  Commission  an  executive  session  was  held  at  which  the 
Commission  approved  termination  of  the  agreement  with  Tudor 
Engineering  Company  for  design  of  the  Harrison  Street  Facility  and 
authorized  negotiation  of  an  agreement  with  DeLeuw,   Cather  and 
Company  to  complete  the  design  of  the  facility. 

******** 

Resolution  No.   86-0398  —  Requesting  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  to  authorize  $1,826,500  to  fund 
capital  costs  of  implementing  twelve  modifications  to  the  light  rail 
vehicle  articulation  section. 

President  Flynn  congratulated  Ms.   Ann  Branston,   Deputy  General 
Manager,   Equipment  Maintenance,   for  an  excellent  report  describing 
the  need  to  modify  the  vehicles. 

******** 

Resolution  No.   86-0400  --  Authorizing  modification  to  the  contract 
with  Louis  T.  Klauder  and  Associates  for  engineering  services  related 
to  the  Light  Rail  Vehicle  Improvement  Program. 

Mr.  William  G.   Stead  stated  that  there  was  an  opportunity  to  obtain 
additional  cars  from  Boston.     Assistance  from  Louis  T.   Klauder  and 
Associates  is  needed  to  look  at  r emanuf actur ing  them  to  our 
specifications.      If  purchased  they  would  be  used  for  the  J-Line 
project,   the  Embarcadero  Turnaround  or  additional  rush  hour  service. 
Mr.   Nothenberg  estimated  the  LRV  fleet  would  not  be  replaced  until 
the  year   2004  or  2005. 

******** 

Item  No.   9  —  Discussion  of  1985-86  Performance  Reviews. 

Mr.   Nothenberg  reported  that  during  the  last  year  all  of  the 
operating  departments  improved  management  stability  by  filling  top 
level  management  positions  with  competent  people.     Previously  vacant 
general  manager  positions  were  filled,  and  permanent  deputies  and 
line  managers  were  put   in  place.     Mr.   Nothenberg  presented  each 
department  head,  who  introduced  their  staff  and  summarized  the  year's 
activities . 

A  copy  of  the  1985-86  year-end  performance  report  is  on  file. 

Commissioner  Lee  was  excused  at  4:21  P.M. 

******** 

Report  of  the  General  Manager  —  Continued 
Cable  Car  No.  19 

Mr.   Nothenberg  announced  that  there  would  be  a  ceremony  on  October  7, 
1986  to  inaugurate  cable  car  No.   19  which  was  built  by  the  Municipal 
Railway  carpentry  shop.     Mr.   Nothenberg  recommended  adoption  of  a 
resolution  thanking  Messrs.   John  Stenson,   Harry  Jew  and  Sam  Smith, 
who  worked  on  the  cable  car.     He  said  that  staff  would  like  to 
present  them  with  a  plaque  at  the  October  7,   1986  ceremony. 
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President  Flynn  pointed  out  that  the  Commission  had  lost  its  quorum, 
therefore,  it  could  not  adopt  a  resolution.  However,  a  plaque  could 
be  ordered. 

******** 


THEREUPON   THE  MEETING  WAS   ADJOURNED:      4:25  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No. 


86-0380MR 


9-23-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Non-litigated  Settlements 


Margaret  Jordan-Norton 


85B5158-7 
$Undet.  Amt. 


1-  4 


10-21-85 


$  37,343.90 


Litigated  Settlements 


Angie  Breshears 


80T5359-1 
$Undet.  Amt. 


2-  7 


3-28-81 


20,500.00 


Teresa  Constantini 


85B5158-4 
$50,000.00 


1-  4 


10-21-85 


27,500.00 


Ruby  Mae  Gatlin  aka 
Ruby  Gatlin 


84B0529-2 
$800,000.00 


1-  3        10-  9-84 


375,000.00 


Judgments 


None 


$460,343.90 


Total  Settlements: 


(4) 


Index      560946      Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  23,  1986. 


Romaine  A.   Boldridge,  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 

86-0381 

RESOLUTION  No.   


WHEREAS,  William  (Bill)  Donohue  began  working  for  the  Public 
Utilities  Commission  in  1973  as  a  Chauffeur;  and 

WHEREAS,  In  the  normal  course  of  performing  his  duties  he 
was  often  called  upon  to  chauffeur  Members  of  the  Public  Utilities 
Commission,  the  General  Manager  of  Public  Utilities,  the  General 
Manager  of  the  Municipal  Railway,  many  elected  and  appointed  officials 
of  the  City  and  County  of  San  Francisco,  and  visiting  dignitaries;  and 

WHEREAS,  Bill  maintained  an  excellent  driving  record  during 
his  many  years  of  service  to  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  In  1978  he  became  a  Clerk  III  and  continued  to 
perform  many  other  valuable  duties  for  the  Commission  and  its  staff; 
and 

WHEREAS,  Bill  was  conscientious  and  always  carried  out  his 
responsibilities  in  a  courteous,  helpful  and  friendly  manner;  now, 
therefore,  be  it 

RESOLVED,  That  on  the  occasion  of  his  retirement  from  the 
City  and  County  of  San  Francisco,  the  Members  of  the  Public  Utilities 
Commission  wish  to  express  their  appreciation  to  William  (Bill) 
Donohue  and  to  extend  to  him  their  best  wishes  for  his  health  and 
happiness  in  the  future. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  3  1986  


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIO 

COY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO.  86^0382 


RESOLVED,  That  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  hereby  adopts  a  joint  statement  with  the 
San  Francisco  Bay  Area  Water  Users  Association  titled  "What  is  Wrong 
With  HR  4089." 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SFPTEMBER  ^  5  1986 


Secretary,  Public  Utilities  Commission 


WHAT  IS  WRONG  WITH  HR  4089 


A  JOINT  STATEMENT  BY 
THE  SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 

AND 

THE  SAN  FRANCISCO   BAY  AREA  WATER  USERS  ASSOCIATION 

HR  4089,    introduced  by  Congresman  Richard  Lehman  from  the 
Fresno  area  of  California,    seeks  to  accomplish  two  things. 
Section  1  of  the  bill  would  prohibit  the  construction  of  new  dams 
and  water  impoundments  on  national  park  and  monument  lands. 
Section  2  of  the  bill  would  prohibit  the  enlargement  of  existing 
water  facilities  in  only  one  national  park:  Yosemite  National 
Park  in  the  Sierra  Nevada  Mountains  of  California.     We  have  no 
quarrel  with  Section  1,   in  fact  we  support  it,   Section  2  however 
causes  us  grave  concern. 

The  City  and  County  of  San  Francisco   ("San  Francisco") 
through  its  Public  Utilities  Commission,   operates  a  water  supply 
system  in  the  Sierra  Nevada  mountains.     The  water  is  stored 
behind  three  dams,   one  located  in  Stanislaus  National  Forest  and 
two  just  within  the  boundaries  of  Yosemite  National  Park.  These 
dams,   particularly  O ' Shaughnessy  Dam,    are  the  cornerstones  of  the 
"Hetch  Hetchy  System",   a  great  public  works  project  authorized  by 
a  grant  from  the  U.S.  Congress  in  the  Raker  Act   (42  Stats  342). 
This  system  supplies  the  domestic  water  needs  of  almost  two 
million  Bay  Area  citizens.     Over  sixty  percent   (60%)  of  the  water 
delivered  by  the  San  Francisco  Water  Department  is  used  by 
residents  of  surrounding  communities  in  San  Mateo,   Santa  Clara, 
and  Alameda  counties.     San  Francisco  also  supplies  water  to  the 
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Turlock  and  Modesto  Irrigation  Districts  in  the  Central  Valley, 
as  well  as  to  the  State  fish  hatchery  and  mountain  residents  in 
Tuolumne  County. 

The  Bay  Area  Water  Users  Association  is  comprised  of  30 
cities,  water  districts  and  other  agencies  in  the  three  counties 
which  obtain  all  or  some  of  their  water  from  the  Hetch  Hetchy 
project.     Both  the  San  Francisco  Public  Utilities  Commission  and 
the  Bay  Area  Water  Users  Association  are  extremely  concerned 
about  the  impact  which  HR  4089,    if  enacted,   could  have  on  the 
ability  of  the  Hetch  Hetchy  System  to  meet  the  future  needs  of 
the  Bay  Area.     For  that  reason,  we  have  jointly  adopted  this 
statement  explaining  our  reasons  for  opposition  to  the  bill. 

PROVISIONS  OF  HR  4089 

As  originally  introduced,  HR  4089  was  intended  to  be  a  bill 
of  national  importance,   the  goals  of  which  included  establishing 
a  permit  program,   administered  by  the  Department  of  the  Interior, 
for  all  hydro-projects  located  on  national  park  or  monument  lands. 

During  the  hearings  on  the  bill,   very  strong  opposition  was 
submitted  by  the  Department  of  the  Interior,   the  administrator  of 
our  National  Park  System,   pointing  out  that  the  Department 
already  has  statutory  authority  to  control  or  prohibit 
hydro-projects  in  national  parks  and  that  HR  4089  did  not  give 
the  Department  any  necessary  new  rights. 

In  response  to  the  Department's  opposition  and  others  who 
objected  to  the  transfer  of  authority  from  the  Department  of  the 
Interior,   an  agency  familiar  with  hydro-project  operations,  to 
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the  United  States  Congress,   Congressman  Lehman  amended  the  bill 
so  that  its  effect  on  existing  water  facilities  would  be  solely 
on  the  Hetch  Hetchy  Project.     Section  2  of  the  Bill  forbids  the 
enlargement  of  any  existing  reservoir  within  Yosemite  National 
Park  without  specific  Congressional  authorization.  This 
provision  is  aimed  squarely  at  O ' Shaughnessy  Dam,  constructed 
with  the  approval  of  past  Secretaries  of  the  Interior  pursuant  to 
Congressional  authority  contained  in  the  1913  Raker  Act.  While 
it  has  long  been  our  belief  that  Congressman  Lehman's  real  intent 
was  to  limit  San  Francisco's  ability  to  develop  this  project,  it 
is  now  clear  that  while  the  bill  was  first  introduced  as  one 
benefiting  the  nation's  national  parks,    its  true  purpose  was  to 
preclude  San  Francisco  from  continuing  to  develop  its  water 
supply  system. 

THE  CITY'S   INTENTIONS  REGARDING  FURTHER  DEVELOPMENT   IN  YOSEMITE 
NATIONAL  PARK  

0 ' Shaughnessy  Dam  was  constructed  between  1919  and  1923. 
In  1939,    it  was  enlarged  to  its  present  height  of  312  feet  above 
the  river  bed.      (The  Raker  Act  required  that  the  foundation  of 
the  dam  be  capable  of  supporting  the  dam  "when  built  to  its 
greatest  economic  and  safe  height."     Including  the  foundation, 
the  dam  is  430  feet  high.)     It  is  not  located  in  nor  visible  from 
Yosemite  Valley.     Instead  it  is   located  in  a  remote  corner  of 
Yosemite  Park  approximately  15  miles,   as  the  crow  flies,   from  the 
famous  valley. 
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An  engineering  study  conducted  several  years  ago  as  part  of 
a  review  of  the  entire  Hetch  Hetchy  Project  indicated  that 
raising  0 ' Shaughnessy  Dam  by  50  feet  would  make  an  additional 
100,000  acre  feet  of  drinking  water  available  for  the  Bay  Area. 
Raising  the  dam  in  this  fashion  would  have  no  effect  on  the  use 
of  the  Park.     The  dam  presently  impounds  water  in  a  sheer  canyon; 
an  increase  in  the  height  of  the  dam  would  not  affect  any  lands 
now  used  for  recreational  purposes  by  Park  visitors. 

The  significance  of  innundating  national  park  lands  is  not 
to  be  underplayed.     However,   the  misconceptions  associated  with 
the  effect  of  raising  O ' Shaughnessy  Dam  are  also  significant. 
The  reservoir  is  approximately  37,000  feet  long  and  covers  1,972 
acres  of  the  760,917  acre  Yosemite  National  Park.     An  increase  in 
reservoir  size  would  back  the  reservoir  up  2,000  feet  in  a  steep 
canyon  and  cover  an  additional  374  acres.     Much  of  this   land  is  a 
50  foot  band  along  the  sheer  granite  rock  which  surrounds  the 
reservoir  or  inaccessible  land  at  the  "headwaters"  of  the 
reservoir.     Further,   this   land  would  only  be  covered  with  water 
for  approximately  four  weeks  a  year  as  the  reservoir  tops  off  and 
then  begins  to  drain,   sending  this  water  to  the  Bay  Area. 

San  Francisco's  Mayor,   Diane  Feinstein,   has  recently  stated 
that  the  City  has  no  present  plans  to  raise  the  0 ' Shaughnessy 
Dam.     This  is  and  remains  City  policy.     However,   the  City  and  the 
Bay  Area  Water  Users  Association  believe  that  the  right  to  raise 
O ' Shaughnessy  Dam  was  a  right  granted  by  the  Raker  Act  and  should 
be  preserved. 
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WHY  PLANNING  FOR  THE  BAY  AREA'S  FUTURE  WATER  NEEDS  SHOULD  REMAIN 
A  STATE  AND  LOCAL,    NOT  A  NATIONAL  ISSUE 


The  effect  of  Section  2  of  HR  4089  will  be  to  take  the 
planning  for  the  Bay  Area's  water  future  out  of   local  hands,  out 
of  the  hands  of  environmental  scientists  at  the  Department  of  the 
Interior,    and  will  transform  it   into  a  national  political  issue. 

For  the  past  70  years,   pursuant  to  the  Raker  Act,  the 
Secretary  of  the  Interior  and  Secretary  of  Agriculture  have 
watched  over  the  phased  construction  of  the  Hetch  Hetchy  project 
located  on  national  park  and  national  forest  lands.  The 
Departments  have  been  vigilant  in  insuring  that  the-  storage  and 
transmission  of  water  and  the  generation  of  hydro-electric  power 
is  carried  out  in  a  manner  sensitive  to  the  environment  of  the 
Park  and  the  Stanislaus  National  Forest  as  contemplated  by  the 
Raker  Act.     Over  the  decades,    the  Departments  have  become  quite 
knowledgeable  about  the  complex  operations  of  the  Hetch  Hetchy 
System.     Further,   numerous  benefits  in  addition  to  those 
contemplated  by  the  Raker  Act  have  resulted  to  the  public  outside 
of  San  Francisco's  service  area  because  of  the  Department's  able 
administration.     San  Francisco  provides  thousands  of  dollars 
worth  of  water  to  protect  fisheries  resources,   pays  fee  of 
$90,000  to  the  federal  government  each  year,   allows  the 
government  to  use  its  facilities,   builds  and  maintains  roads, 
trails  and  camp  grounds  for  the  use  of  the  public,  provides 
rescue  work  and  many  more  services  free  of  charge. 

-  5  - 
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The  fundamental   purpose  of   the  Raker  Act,    however,   was  to 
insure  a  reliable  supply  of  high  quality  water  for  San  Francisco 
and  its  neighboring  communities  ample  enough  to  meet  the  area's 
needs  into  the  next  century.     The  importance  of  sources  of  pure 
drinking  water  has  been  recognized  by  California  health  officials 
who  have  recently  determined  that  the  provision  of  high  quality 
drinking  water  is  far  superior  to  the  purifying  of  polluted 
waters  found  in  many  other  parts  of  the  State. 

The  Bay  Area  has  grown,    since  1913,    into  a  prosperous 
region,   now  the  fourth  most  populous  metropolitan  area  in  the 
-United  States.     The  steady  maturing  of  the  region,  with  its 
diversified  economy,   and  leadership  role  in  electronics  and 
bio-technology,   contributes  significantly  to  the  great  wealth  of 
the  nation.     That  growth,   which  has  occurred  in  reliance  on  the 
availability  and  purity  of  the  Hetch  Hetchy  water  supply,  is 
projected  to  continue. 

An  expanding  population  base  and  economy  has  two 
implications . 

First,   the  region's  needs  for  water  will  continue  to 
increase,   ultimately  growing  to  the  levels  foreseen  and  approved 
by  Congress  when  it  enacted  the  Raker  Act. 

Second,   the  Bay  Area  will  become  increasingly  vulnerable  to 
drought.     With  an  expanding  population  and  a  static  ability  to 
store  water,  water  shortages  will  become  more  frequent  and  more 
serious.     Bay  Area  residents  are  capable  of  responding  to  water 
shortages.     During  the   1976-77  drought,    the  Bay  Area   led  the 
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State  in  water  conservation.      (Cal.Dept.    of  Water  Res.,  Bull. 
166-3,  Oct.    1983)     Water  awareness   is  ingrained  in  the  Bay  Area; 
per  capita  usage  in  the  San  Francisco  Water  Department  service 
area  is  among  the  lowest  in  the  Metropolitan  Areas  of  the  State. 
But  conservation  is  one  thing,    rationing  is  another,  with  large 
economic,   social  and  aesthetic  costs.     Without  the  ability  to 
increase  storage,   San  Francisco  will  not  be  able  to  make 
provisions  for  the  increasing  population  of  its  service  area. 

It  is  imperative  that  San  Francisco  and  its  customers 
maintain  the  ability  to  consider  Hetch  Hetchy  Reservoir  as  a 
potential  source  of  essential  water  supplies.     The  -use  of  this 
resource,   the  only  viable  source  of  water  available  to  this 
region  should  the  need  for  it  ever  arise,  must  not  be  placed 
exclusively  in  the  hands  of  the  Congress,  where  it  may  be  subject 
to  the  forces  of  political  considerations  far  removed  from  the 
needs  of  those  millions  of  people  who  rely  on  Hetch  Hetchy's 
waters.     The  potential  benefits,   environmental  impacts  (both 
positive  and  negative)   and  the  project's  consistency  with  its 
surroundings  would  better  be  considered  by  the  Departments  of 
Interior  and  Agriculture  where  there  is  the  time  and  expertise  to 
analyze  these  considerations. 

HR   4089    IS  UNNECESSARY  LEGISLATION 

San  Francisco  cannot  unilaterally  raise  0  * Shaughnessy  Dam. 
Under  the  Raker  Act,   any  plans  for  such  a  project  would  require 
at  a  minimum  the  approval  of  the  Secretary  of  the  Interior,  whose 
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permission  would  not  be  forthcoming  without  the  most  stringent  of 
guidelines  protecting  the  Park  and  the  Tuolumne  River. 

Moreover,   a  project  of  this  sort  would  be  subject  to  the 
public  review  and  environmental  balancing  provisions  of  both  the 
National  Environmental  Policy  Act   ( NEPA)   and  the  even  more 
stringent  California  Environmental  Quality  Act   (CEQA) .     Both  NEPA 
and  CEQA  require  detailed  studies  of  the  project's  environmental 
effects  and  mitigation  of  any  negative  effects.     Both  require 
broadscale  public  input,  which  will  certainly  include 
environmental  groups  and  users  of  the  Tuolumne  River. 

Finally,   portions  of  the  Tuolumne  River  have  -been  declared 
to  be  a  Wild  and  Scenic  River  under  the  recent  California 
Wilderness  Act.     This  aspect  of  existing  law  will  also  come  into 
play  in  determining  whether  O ' Shaughnessy  Dam  should  be  raised. 

In  short,   existing   law  provides  ample  safeguards  against 
hasty  or  unwise  action.     Section  2  of  HR  4089  is  not  necessary  to 
protect  Yosemite  National  Park. 

CONCLUSION 

Prior  to  enacting  the  Raker  Act,   Congress  considered  the 
Bay  Area's  water  supply  problems  for  12  years.     Their  conclusion 
was  that  the  Hetchy  Hetch  Project  would  best  meet  the  areas' 
needs  and  that  it  would  best  be  administered  by  the  Departments 
of   Interior  and  Agriculture,   not  by  Congress.     We  should  not,  in 
this  hasty  fashion,    reverse  their  well  considered  judgment. 
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We  endorse  the  statement  of  San  Francisco  Mayor  Diane 
Feinstein  contained  in  a   recent   letter  to  Congressman  Morris 
Udall. 

"There  are  no  present  plans  to  raise  the  dam  at 
0 ' Shaughnessy .     Whether  that  will  ever  be  necessary 
will  depend  upon  the  future  water  needs  of  major 
portions  of  San  Mateo,   Santa  Clara,   Alameda,  and 
San  Francisco  counties.     At  any  future  time  that 
the  populations  of  these  counties  outstrip  the 
capacity  of  the  present  water  delivery  system,  the 
Hetchy  system  appears  the  only  feasible  economic 
water  delivery  source,   using  previously  granted 
state  water  rights  and  previously  authorized 
federal   rights-of-way.     Since  many  related  water 
quality  and  supply  issues  are  involved,  we  are  very 
much  aware  that  these  future  water  needs  would  have 
to  be  resolved  based  on  a  concensus  reached  within 
Northern  California.     We  believe  very  strongly 
that,   once  such  a  concensus  is  reached  within 
California,   the  next  step  should  continue  to  be  the 
Secretary  of  the  Interior,    rather  than  the  National 
Congress.     The  Department  of  the  Interior  has 
historically  been  a  good  steward  for  Yosemite.  The 
park's   resources  have  been  administered  in  the 
national  interest.     We  believe  that  present  and 
future  Secretaries  will  continue  in  that  tradition, 
and  ask  that  the  legislation  transferring  the 
stewardship  to  Congress  be  rejected." 


Respectfully  submitted, 


SAN  FRANCISCO  PUBLIC  UTILITIES 
COMMISSION 

SAN  FRANCISCO  BAY  AREA  WATER  USERS 
ASSOCIATION 
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PUBLIC  UTILITIES  COMMIS 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0383 


WHEREAS.  Under  Municipal  Railway  Contract  No.  MR-926-R  the  paving  of  the 
bus  yard  at  Kirkland  is  to  be  funded  from  the  City's  Capital  Outlay 
Reserve  Fund  under  Fund  31-001-560037-240-01.   FMS  Account  No.  960541. 
which  will  be  supplemented  by  $18,000.00  from  the  Municipal  Railway's 
miscellaneous  facilities  maintenance  fund  under  Fund  31-001-560037-225-01. 
FMS  Account  No. 963359.  and 

WHEREAS.  A  bid  for  this  work  was  received  and  opened  publicly  on 
September  10.   1986;   now.   be  it 

RESOLVED.   That  this  Commission  requests  the  Controller  to  the  approve  the 
transfer  of  funds  in  the  amount  of  $18,000.00  from  miscellaneous 
facilities  maintenance.  Fund  31-001-560037-225-01.  FMS  Account  No. 
963359.    to  Fund  Group  31-001-560037-240-01.   FMS  Account  No.    960541.  to 
supplement  the  project  fund;   and  be  it 

FURTHER  RESOLVED.  That  this  Commission  hereby  awards  Municipal  Railway 
Contract  No.  MR-926-R  Kirkland  Division:   Bus  Yard  Pavement  Resurfacing, 
in  the  amount  of  $112,969.00  to  San  Francisco  Grinding.   1485  Bayshore 
Boulevard.   San  Francisco.  CA.   the  sole  bidder,  who  was  deemed  to  have 
submitted  a  responsible  and  qualified  bid. 


/  hereby  certify  that  the  foregoing  resolution  was 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _86- 0384 


RESOLVED,   That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.  77-0184,   adopted  April 
12,   1977,   payment  of  claims  in  the  amount  of  $130,715.31, 
made  by  the  Municipal  Railway,   month  of  August,   1986,  per 
Revolving  Fund  Direct  Payment  Nos.   CL0009,   CL0010,  CL0013, 
CL0016  and  Direct  Payment  Nos.  CL0011. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„:     -  SEPTEMBER  2  3  1986 

at  its  meeting  of  


Secretary.  Public  Utilities  Commi&ion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0385 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers,  and  the 
City  Attorney,  hereby  approves  compromise  settlements,  Month  of 
August,  1986,  total  amount  billed:    $5,943.18  total  compromise 
settlements:  $4,456.04  and  approves  collections  Month  of  August, 
1986,  amount  of  $18,334.15,  for  payment  from  miscellaneous 
debtors,  per  lists  dated  September  5,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  SEPTEMBER  2  3  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0386 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  773,  San  Joaquin  Pipeline  No.  3  -  Repair  Mortar  Lining  in  the  amount 
of  $2,248,825.00  to  Spiniello  Construction  Co.  and  Arvie  &  Son 
Construction  -  A  Joint  Venture,  2910  E.  55th  Way,  Long  Beach,  CA  90805 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  Us  meeting  of  SFPTFMRFR  2  3  fflfi 


Secretary,  Public  Utilities  Coif  mission 


PUBLIC  UTILITIES  COMMIS 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0387 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  1957, 
Pilarcitos  Reservoir,  replacement  of  the  log  boom  and  doing  related 
work  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  August  28,  1986;  and 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  1957,  Pilarcitos  Reservoir,  Replacement 
of  log  boom  in  the  amount  of  $57,449.00     to    JM  Construction  as  the 
lowest  responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  Us  meeting  of  SEPTEMBER  2  3  1986 


Secretary,  Public  Utilities  Comm&sior 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0388 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-955  the  waterproofing  of  the 
Hampshire  Street  Sidewalk  Roof  is  to  be  funded  under  Fund  31-001-350439  - 
683-01;  and 

WHEREAS,  Two  bids  for  this  work  were  received  and  opened  publicly  on  September 
10,  1986;  now,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Municipal  Railway  Contract  No. 
MR-955,  Potrero  Division:    Hampshire  Street  Sidewalk  Roof  Waterproofing  in  the 
actual  bid  amount  of  $45,922.00  to  Valentine  Corporation,  111  Pelican  Way,  San 
Rafael,  CA  who  was  deemed  to  be  the  lcwest  responsible  and  qualified  bidder 
subsequent  to  the  application  of  the  provisions  of  City  Ordinance  No.  139-84, 
including  its  provisions  relative  to  bid  preferences  (Section  12D.8),  which 
stipulates  that  if  the  bidder  is  a  minority  bidder  (MBE),  or  a  woman  cwned 
business  bidder  (WBE)  or  a  local  owned  business  bidder,  (LBE),  5%  will  be 
deducted  from  that  bid  to  establish  the  dollar  amount  for  determining  award, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*     ,  SEPTEMBER^  3  1986 

at  its  meeting  of  JLr  '  > — 


Secretary,  Public  Utilities  Comnysaion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

86-0389 

RESOLUTION  No   


RESOLVED,  That  this  Commission  approves  a  Debit  Modification 
in  the  amount  of  $77,983.75  for  extra  work  as  set  forth  in  Contract 
Modification  No.  7  to  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-757, 
Kirkwood  Powerhouse  Addition. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeHng  of  SEPTEMBER  2  5  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0380 

RESOLUTION  No.     


RESOLVED,  That  this  Commission  authorizes  an  extension  of 
time  of  5  calendar  days  for  contract  completion  and  approves  a 
Debit  Modification  in  the  amount  of  $170,304.00  for  additional 
work  as  set  forth  in  Contract  Modification  No.  9  to  Hetch  Hetchy 
Water  and  Power  Contract  No.     HH-757,  Kirkwood  Powerhouse  Addition  - 
General  Construction  and  Equipment  Installation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  3  1986 

at  tts  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cnnr  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _  86-03S1 

WHEREAS »   This  Commission  by  its  Resolution  No.   86-0325  accepted  the  work 
performed  under  Municipal  Railway  Railway  Contract  No.  MR-921-R  Woods 
Division:  Furnish  and  Install  New  Bus  Wash  System.  Modify  Existing  Water 
Recycling  System;  and 

WHEREAS ,    In  the  text  of  the  Resolution  the  correct  number  of  days  of 
extension  of  of  time  for  delays  was  not  stated  or  totaled,   now  therefore 
be  it 

RESOLVED.   That  this  Commission  in  the  acceptance  of  the  work  performed 
under  Municipal  Railway  Contract  No.  MR-921-R  Woods  Division:   Furnish  and 
Install  New  Bus  Wash  System.  Modify  Existing  Water  Recycling  System, 
which  is  funded  under  Fund  Group  31-001.    Index  Code  560037.  Account  No. 
960241.   Project  640-01  authorizes  an  extension  of  time  for  a  total  of  344 
days  consisting  of  329  days  of  unavoidable  delay  and  15  days  of  avoidable 
delay;   approves  the  assessment  of  liquidated  damages  for  15  days  at  $500. 
per  day  for  avoidable  delays,   due  to  the  Contractor's  inability  to  adhere 
to  schedule  within  the  time  allotted  for  the  base  contract  time  resulting 
in  a  credit  to  the  City  of  $7,500.;   approves  Contract  Modification  No.  1 
in  the  amount  of  $2,437.50  and  Contract  Modification  No.   2  in  the  amount 
of  $4,836.89   (net  of   liquidated  damages)   in  favor  of  the  Contractor;  and 
be  it 

FURTHER  RESOLVED.   That  this  Commission  request  the  Controller  to  approve 
the  transfer  of  funds  in  the  amount  of  $7,274.39  from  Fund  Group 
31-001-560037-677-01.    to  Fund  Group  31-001-560037-640-01.   Account  No. 
960241  to  provide  funds  to  supplement  the  original  contract  order;  and  be 
it 

RESOLVED.  That  this  Commission  hereby  approves  final  payment  in  the 
amount  of  $28,672.39  to  the  Contractor.  Nibbi-Lowe  Construction.  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  3  1986 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0392 


WHEREAS,   the  Bureau  of  Energy  Conservation  is  established  to 
achieve  energy  cost  reductions  in  municipal  operations;  and 

WHEREAS,   this  comprehensive  energy  conservation  identification 
and  retrofit  program  is  an  effective  means  of  providing  energy  costs 
control  and  reduction  in  municipal  buildings;  and 

WHEREAS,   the  Bureau  of  Energy  Conservation  has  identified  City 
facilities  with  substantial  energy  use  for  analyses;  and 

WHEREAS,  the  Bureau  of  Energy  Conservation  has  sufficient  funds 
in  its  FY  1986/87  budget  for  this  program  for  which  the  contract  will  not 
exceed  $50,000;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  does  not  have 
staff  available  with  the  requisite  experience  to  perform  all  of  the  tasks 
specified  in  RFP  16  now  THEREFORE,   be  it 

RESOLVED,   that  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  circulate  a  Request  for 
Proposals  for  a  consultant  to  perform  technical  and  financial  analysis  on 
prototypical  City  facilities  and  to  develop  an  implementation  and 
evaluation  program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

atusmeeting0f   SEPTEMBER  2  3  1986 


Secretary,  Public  Utilities  Com  mission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  86"-Q393 


WHEREAS,  It  has  been  determined  that  an  emergency  condition  relative  to 
employee  exposure  to  asbestos  exists  in  the  basement  at  425  Mason  Street;  and 

WHEREAS,  It  is  contingent  upon  the  Water  Department  to  provide  a  safe 
working  environment  for  its  employees  and  other  employees  housed  within  the 
buil  ding ;  and 

WHEREAS,  Asbestos  removal  is  highly  technical,  difficult  and  hazardous 
activity;  and 

WHEREAS,  It  has  been  determined  that  such  removal  should  be  contracted 
out  to  a  Contractor  highly  experienced  in  this  area;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission  in  accordance 
with  the  provisions  of  Section  6.30  of  the  Administrative  Code,  hereby 
declares  the  existence  of  an  emergency;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommed  to 
the  Board  of  Supervisors  an  emergency  supplemental  appropriation  to  provide 
said  emergency  repairs  in  the  amount  of  $55,000.00  from  47-00-00-32- 
001 -02401 8-G.L.  490  Unappropriated  Revenue  to  47-00-00-32-001-387019-1090 
Other  Contractual  Services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  3  1986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Comm^sion 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0394 


WHEREAS,  The  fueling  system  at  the  Woods  Coach  Facility  has 
been  determined  to  be  contaminated  and  potentially  defective;  and 

WHEREAS,  Funds  are  available  to  correct  these  conditions  in 
fund  group  31-001,  Index  Code  560722,  Object  130,  Sub-Object  1391; 
now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  confirms  the 
actions  of  its  President  on  September  5,  1986  in  declaring  an 
emergency  condition  to  exist;  and  be  it  further 

RESOLVED,  That  this  Commission  directs  the  General  Manager 
to  take  all  necessary  actions,  including  procurement  of  negotiated 
contracts  up  to  the  amount  of  $82,000  if  necessary,  to  correct  this 
condition  at  the  earliest  possible  time. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  SFPTEMBER  2  3  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  _8fr*0395 


WHEREAS,  The  Water  Department's  Assistant  Division  Manager  - 
Alameda  Division  will   retire  on  November  1,  1986  with  sixty-five 
(65)  days  of  vested  sick  leave  credits  for  which  he  is  entitled  to 
compensation;  and 

WHEREAS,  Normally,  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  sick  leave  credits  cannot  be  made  until  such 
payment  has  been  recovered  from  appropriations  made  for  personal 
services,  except  where  Department  requirements  are  such  that  said 
position  must  be  filled  immediately;  and 

WHEREAS,  The  vacancy  of  this  position  over  a  long  period  of  time 
will  deprive  the  Water  Department  of  critical  management  resources 
and  would  adversely  effect  the  operation  of  the  entire  Department; 
now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  Section  10,   Subsection  7  of  the  Annual  Appropriation 
Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetins  of  SEPTEMBER  2  3  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0396 


WHEREAS,  Incumbent  William  Leong  in  the  position  of  Claims  Investigator 
of  the  Bureau  of  Claims,   San  Francisco  Municipal  Railway  will  retire  on 
November  3,  1986  with  23  days  of  vested  sick  leave  credits  and  38.75 
days  of  vacation  for  which  he  is  entitled  to  compensation;  and 

WHEREAS,  Normally  the  replacement  of  an  employee  receiving  compensation 
in  lieu  of  sick  leave  credits  and  vacation  cannot  be  made  until  such  payment 
has  been  recovered  from  appropriations  made  for  personal  services,  except 
where  Department  requirements  are  such  that  said  positions  must  be  filled 
immediately;  and 

WHEREAS,  The  vacancy  of  this  position  over  an  extended  period  of  time 
will  create  a  critical  shortage  in  the  Claims  Bureau's  24-hour  coverage 
of  personal  injury  accidents  and  pre-litigat ion  investigation  and  claim 
settlement . 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  that  this  position  be  filled  immediately  per 
Section  10,   Subsection  7  of  the  Annual  Appropriation  Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  rneetine  of  SFPTEHBER  2  3  1986 


Secretary, Gallic  Utilities  Comnfssion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  tne  General  Manager  of  Puolic 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  tne  Deputy  general 
Manager  and  Chief  Engineer,  Public  Utilities  Commission,  and  tne  City 
Attorney,  tnis  Commission  approves  and  hereby  requests  the  Controller  to  draw 
warrant  in  favor  of  Comstock/Rui z,  A  Joint  Venture,  in  the  amount  or 
$76,061.00  in  settlement  of  claim  against  tne  City  and  County  of  San  Francisco 
arising  from  damages  sustained  due  to  numerous  delays  during  work  on  Contract 
HH-724,  Market  Street,  Fremont  to  Jones,  Trolley  Overnead  Reconstruction  and 
Related  Work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetins  of  SFPTFMBER  2  5  1986' 


Secretary,  Puoti 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0398 


WHEREAS,  The  San  Francisco  Municipal  Railway  is  currently 
carrying  out  an  extensive  light  rail  vehicle  (LRV)  modification  program 
aimed  at  improving  the  economically  useful  life  of  the  LRV  fleet;  and 

WHEREAS,  Twenty-three  modifications  were  funded  by  a  $7.5  million 
grant  from  the  Urban  Mass  Transportation  Administration  (UMTA);  and 

WHEREAS,  It  is  critical  that  additional  vehicle  modifications  be 
undertaken  to  correct  design  problems  with  the  LRV  articulation  section 
and  UMTA  funds  are  no  longer  available;  and 

WHEREAS,  A  preliminary  engineering  study  has  been  conducted 
showing  the  total  cost  of  performing  the  modifications  to  be  $2,216,500, 
of  which  $390,000  is  properly  funded  by  the  Equipment  Maintenance 
Division* s  operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  requests  that  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  authorize  $1,826,500  to  fund 
the  capital  costs  of  implementation  of  twelve  modifications  to  the  light 
rail  vehicle  articulation  section. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  5  1986 


at  its  meeting  of 


-  —  —  M 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0339 


WHEREAS,  The  PUC  authorized  the  PUC  General  Manager  to 
enter  into  a  contract  with  the  firm  of  Louis  T.  Klauder  and 
Associates   (LTK)  to  provide  engineering  services  in  connection 
with  the  purchase     of  30  additional  Light  Rail  Vehicles  (LRVs) 
and  the  modification  of  the  LRV  fleet  to  allow  trainline 
operation;  and 


WHEREAS,     The  original  contract  completion  date  was 
set  as  May,   1984   ;  and 


WHEREAS,     Under  a  Modification  to  said  Contract,   LTK '  s 
special  expertise  will  be  utilized  to  assist  Muni  in  determining 
the  feasibility  of  modifying  ten  MBTA  LRVs  to  the  Muni 
configuration,  identifying  the  required  changes,  evaluating  the 
condition  of  the  MBTA  LRVs  offered  for  sale  and  estimating  the 
cost  to  restore  them  to  a  new  condition  exclusive  of  any  work 
obsoleted  by  the  conversion;  and 


WHEREAS,     funds  for  this  effort  have  already  been 
encumbered  in  the  contract  with  LTK;  now,  therefore  be  it 


RESOLVED,     That  the  Public  Utilities  Commission  hereby 
authorizes  the  PUC  General  Manager  to  modify  the  Municipal 
Railway's  contract  with  Louis  T.  Klauder  and  Associates  to 
provide  engineering  services  as  part  of  its  continued  efforts 
for  the  LRV  Improvement  Program  and  to  extend  the  completion 
date  to  June  30,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  SFPTFJMBER  2  3  1986 


PTFMRFR  9.  3  ABB  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

86-0400 

RESOLUTION  No.   


WHEREAS  Under  Municipal  Railway  Contract  No.  862  W^nts 
are  to  be  performed  at  the  Geneva  Carbarn  Maintenance  Facility  with 
financial  assistance  from  the  Federal  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
July  29,  1986;  and 

WHEREAS      This    Commission's    MBE/Contract    Compliance  Erector 

Enterprise  Program;  and 

WHEREAS  It  is  the  opinion  of  the  Utilities  General  Counsel  that 
the  low  b  e  Crown  iron  Works,  failed  to  comply  with  t  e  MBE/WBE  goals 
and  that  their  bid  should  be  rejected;  now,  therefore,  be  it 

RESOLVED  That  this  Commission  hereby  awards  Municipal  Railway 
Contractor  862  3  Geneva    ^arn    Impnovements      in    the    amou  t  of 

SKMv.r.  S^^anc^co'c^io/.^r^ects  all  other  bids 
for  the  work;  and,  be  it  further 

RESOLVED,  That  the  award  is  subject  to  the  concurrence  of  the 
Urban  Mass  Transportation  Administration. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  3  1986 

at  its  meeting  of  _  


Secretary,  Public  Utilities  CommMsion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86"0401 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  744,  the  Contract 
provided  for  tne  construction  of  an  underwater  pump  station  with 
supporting  facilities;  and 

WHEREAS,  Low  water  work  wds  to  be  completed  during  tne  period 
November  1  ,  1985  to  March  1,  1986,  when  it  was  planned  to  lower  and 
maintain  Cherry  Reservoir  at  the  necessary  4,59j  foot  elevation;  and 

WHEREAS,  The  Contract  provided  for  termination  in  the  event  that 
conditions  made  it  impossible  to  complete  construction  of  the  low  water 
work;  and 

WHEREAS,  City-caused  construction  delays  and  weather  conditions 
did  not  permit  completion  of  the  low  water  work  as  scheduled;  and 

WHEREAS,  It  was  not  feasible  to  reschedule  and  reoid  tne  worn 
for  completion  the  fall  and  winter  of  198b  because  of  tne  recent  Holm 
Powerhouse  generator  failure  and  the  consequent  need  to  maintain  Ciierry 
Reservoir  at  elevations  above  the  low  water  work  level;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  approves  Modification  No.  2 
reducing  the  contract  price  from  $1,858,842  to  $l,l8o,0UU  and  closing 
out  the  contract  with  Rosendin  Electric  at  tnis  reduced  amount  for  all 
labor,  materials,  equipment  and  other  costs  incurred  during  tne  term  of 
the  contract,  and  authorizes  the  Deputy  General  Manager  and  Cmef 
Engineer  to  proceed  witn  alternative  design  studies  for  completion  of 
this  project  at  a  later  date. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.    ,  SEPTEMBER  2  3  1986 

at  its  meeting  of  _  


Secretary,  Public  Utilities  Commission 


MONTHLY  REPORT  OF  AUGUST  ACTIVITIES 


September  30,  1986 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager,  Public  Utilities  Commission 

FROM:        General  Manager  and  Chief  Engineer 

General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  August  amounted  to  18.8  billion  gallons  or  63%  of 
capacity.     This  is  less  than  the  20.0  billion  gallons  and  67%  of 
capacity  in  storage  at  the  end  of  July.     For  the  Suburban  system  as 
a  whole,  storage  amounted  to  57.4  billion  gallons  and  74%  of 
capacity  compared  to  61.3  billion  gallons  and  79%  of  capacity  at  the 
end  of  last  month. 

Abandoned  Vehicles 

The  Water  Department  assisted  the  Mayor's  drive  to  remove 
abandoned  vehicles  from  the  City's  streets  by  supplying  a  tow  truck 
and  a  driver  during  the  month  of  August. 
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Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  239.2  million 
gallons  per  day  (MGD)  for  the  month  of  August. 

2.  Sunol  Valley  Filtration  Plant  treated  72.8  MGD. 
San  Andreas  Filtration  Plant  treated  55.7  MGD. 

3.  Consumption  (MGD  average): 

August  1986  -  359.9)  4.3  percent  more 

August  1985  -  345.0) 

August  1986  -  359.9)  16.5  percent  more 

August  1976  -  308.9) 

12  months  preceding 

September  1,  1986     -     277.5)  1.7  percent  more 

September  1 ,   1985     -  272.8) 

4.  Storage  (million  gallons)  as  of  September  1: 


Increase 
Decrease 


%  Ful  1 


1985 


1986 


Capacity 


Alameda  Div.   (Capacity  48,014) 


28,171 


38,606 


10,435 


80 


Peninsula  Div.   (Capacity  29,783) 


15,365 


18,825 


3,460 


63 


Total   (Maximum  Capacity  77,797) 


43,536 


57,431 


13,895 


74 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  3  locations 
and  locks  were  stolen  from  gates  at  2  different  locations.  Several 
Department  signs  were  stolen  or  destroyed  along  Edgewood  and  Canada 
Roads.     The  cost  of  vandalism  repairs  was  $300.00.     A  total  of  48 
trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  at  three 
locations  along  Calaveras  Road.     A  wire  gate  along  Calaveras  and 
Calgary  Roads  was  rammed  by  a  vehicle  and  badly  damaged.     One  grass 
fire  occurred  on  the  east  side  of  Calaveras  Road  consuming 
approximately  15  acres  of  grass.     Repair  of  vandalism  damage  amounted 
to  $300.00.     A  total  of  66  trespassers  were  evicted  during  the  month. 


Net  Paying  Sales 

August  Fiscal  Year 

1986  To  Date 

Actual  $5,576,642  $11,142,772 

Estimated  5,263,391  10,874,587 

Increase  313,251  268,185 

Increase/Decrease  (%)  5.95  2.47 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises  pay  in 
August  all  royalties  or  percentage  of  revenue  through  July. 

Santa  Clara  Sand  and  Gravel  $29,715.01 

Sunol  Golf  Course  19,544.36 

Crystal  Springs  Golf  Course  17,516.91 

Mission  Valley  Rock  34,920.00 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  10  vehicles. 

Vehicle  Accidents 

During  the  month  of  August  there  was  6  accidents,  5  of  which 
were  possibly  avoidable. 

Industrial  Accidents 

There  were  7  lost-time  injuries  in  August.     There  is  a  total  of 
44  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  under s  i  ze  piping 


Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


August 
1986 


232 

August 
1986 

17 
15 


Flushing 


The  flushing  program  was  suspended  in  August. 

Augu  st 
1986 


Fiscal  Year 
1986-87 


571 

Fiscal  Year 
1986-87 

61 
29 


Fiscal  Year 
1986-87 


Mains  (all  sizes),  lineal 
feet 


-0- 


-0- 
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MONTHLY  STATUS  REPORT 


CONTRACT  PREPARATION 

August,  1986 

W.  Yr. 


PREPARED  BY:      T.  Dickerman 


ACT 

PROJECT 

EST. 

1  KTH 
i  n . 

EST. 

PERCENT 
COMPLETE 

Schedul ed 
completion  of 

REMARKS 

This 
Month 

Total 

Plans  &  Specs. 

943 

8-Inch  D.I.  Main  in  Sutter  Street, 
Sansome  to  Taylor  Streets 

3,200 

$980,000 

10 

90 

September  1986 
(Revised) 

Main  Replacement 

966 

8-Inch  D.I.  Main  in  Columbus  Avenue, 
Washington  to  Union  Streets 

2,650 

$739,000 

20 

70 

October  1986 

Main  Replacement 

967 

8-Inch  D.I.  Main  in  Steiner  Street, 
Sutter  to  Jackson  Streets 

3,000 

$484,000 

20 

60 

September  1986 

Main  Replacement 

968 

16-Inch  D.I.  Main  in  San  Jose  Avenue, 
Santa  Rosa  to  Geneva 

3,700 

$682,000 

20 

•  1 

40 

October  1986 

Feeder  Main 

969 

8- Inch  D.I.  Main  in  Wawona  Street  and 
39th  Avenue,  45th  to  Sloat 

3,000 

$363,000 

40 

70 

October  1986 

Main  Replacement 

MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
October  14,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Joseph  F.  Barletta 


Jeffrey  Lee 


Charna  E.  Staten 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


86-148 


Call  to  Order :     2 : 10  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Arthur  V.  Toupin, 
Commissioner  Joseph  F .   Barletta,   Commissioner  Jeffrey  Lee, 
Commissioner  Charna  E.  Staten 


The  Minutes  of  the  regular  meeting  of  September  23,  1986  were 
approved . 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0403       MR      Expressing  sincere  appreciation  to  Ann  M.   Branston  for 
her  extensive  contributions  to  the  Municipal  Railway 
and  congratulating  her  on  the  fourth  anniversary  of 
her  service  as  Deputy  General  Manager. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0402       MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$136,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0404       MR      Approving  Revolving  Fund  payments  made  by  the  Manager, 
Bureau  of  Claims  and  Contracts,   totaling  $137,705.75, 
for  settlement  of  claims  against  the  Municipal 
Railway,   in  the  month  of  September  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0405       WD      Approving  collections  in  the  amount  of  $12,366.19,  for 
payment  of  damage  claims  which  the  Water  Department 
has  against  miscellaneous  debtors  for  the  months  of 
June,  July  and  August  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


86-149 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Approving  the  transfer  of  Water  Department  Consumers' 
Guarantee  Deposits  in  the  amount  of  $38,957.21, 
unclaimed  for   the  period  of  January  1,   1983  through 
December  31,   1983,   to  the  Water  Department 
Unappropriated  Surplus,  in  accordance  with  Water 
Department  Rules  and  Regulations. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1947,   San  Francisco  Water  Department, 
425  Mason  Street,   Mezzanine  and  General  Improvements. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1961,   Bay  Division  Pipeline  No.  4, 
Venturi  Meter  Vault. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1942,  8-Inch 
Ductile  Iron  Main  Installation  in  Bush  Street  between 
Battery  and  Stockton  Streets,   in  the  amount  of 
$420,900,  to  P&J  Utility  Co.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1955,  6-Inch 
Ductile  Iron  Main  Installation  in  Ortega  Street  and 
28th  Avenue,   in  the  amount  of  $154,128.60,  to  Uniacke 
Construction,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


86-150 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0411       MR      Approving  Debit  Modification  No.   1  to  Municipal 
Railway  Contract  No.  MR-861,  Geneva  Carbarn  Shop 
Building,  Fire  Protection  System,   for  additional  work 
at  a  cost  of  $2,731.20,   and  authorizing  an  extension 
of  time  of  18  working  days  for  contract  completion, 
Pacific  Automatic  Sprinkler  Co.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0412       HH      Approving  Debit  Modification  No.   10  to  Hetch  Hetchy 
Contract  No.   HH-757,   Kirkwood  Powerhouse  Addition  - 
General  Construction  and  Equipment  Installation,  for 
additional  work  at  a  cost  of  $159,523. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0413       MR      Accepting  work  performed  under  a  Professional  Services 
Contract  with  Teleride  Corporation  Limited  for 
services  related  to  Design  and  Installation  of  the 
Municipal  Railway  Communication  Improvement  Program, 
as  satisfactorily  completed;   approving  Credit  Contract 
Modification  No.   1  in  the  amount  of  $74,926.83;  and 
authorizing  final  payment  in  the  amount  of  $100.13  to 
Teleride  Corporation  Limited,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0414       HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-749,   Moccasin-Newark  Transmission  Line,  Paint 
Steel  Towers,   as  satisfactorily  completed;  and 
authorizing  final  payment  in  the  amount  of  $4,500  to 
Redwood  Painting  Co.,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0415      HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-751,   Hetch  Hetchy  Buildings,  Heating  and 
Insulating  Intake  Houses,  as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.   1  in  the 
amount  of  $1,586;   and  authorizing  final  payment  in  the 
amount  of  $6,409.40  to  Haniway  Co.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


86-151 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0416       HH       Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-759,  Replace  Electrical  Distribution  System  at 
Camp  Mather,  as  satisfactorily  completed;  approving 
Credit  Contract  Modification  No.   2  in  the  amount  of 
$5,545.69;   and  authorizing  final  payment  in  the  amount 
of  $9,804.37  to  Tri-Technic,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0417       WD      Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1865R,  San  Andreas  Outlet  Towers, 
Valve  Motorization,  as  satisfactorily  completed;  and 
authorizing  final  payment  in  the  amount  of  $7,185  to 
Loundagin  Corporation,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0418      WD      Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1893,   20-Inch  Steel  Main  Installation 
in  Appleton,   Mission,  Randall  and  Chenery  Streets,  as 
satisfactorily  completed;   approving  Debit  Contract 
Modification  No.   1  in  the  amount  of  $80,366; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  6  working  days;  and  authorizing  final 
payment  in  the  amount  of  $102,469.95  to 
Olsen-Esquivel ,  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0419      WD      Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1923,  8-Inch  Ductile  Iron  Main 
Installation  in  Battery  Street  between  Bush  Street  and 
Pacific  Avenue,   as  satisfactorily  completed;  approving 
Debit  Contract  Modification  No.   1  in  the  amount  of 
$45,983;   authorizing  an  extension  of  time  for 
unavoidable  delays  of  52  working  days;   and  authorizing 
final  payment  in  the  amount  of  $49,403.75  to  P&J 
Utility  Co.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


86-152 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0420       HH       Declaring  Parcels  2851  and  2852  along  the  Bay  Division 
in  the  "Dumbarton  Tract"   near  Redwood  City  in  San 
Mateo  County  surplus  to  the  needs  of  the  Water 
Department  and  Hetch  Hetchy;   and  authorizing  the  Peal 
Estate  Department  to  negotiate  the  sale  of  these 
parcels . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0421       F        Authorizing  the  Assistant  General  Manager,   Finance,  to 
apply  for,  accept,   and  expend  $3,817,343  of  Bridge 
Toll  revenues  to  pay  the  City's  lease  obligations  to 
the  San  Francisco  Municipal  Railway  Improvement 
Corporation . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0422       MR      Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  that  the  position  of  Transit  Manager  III, 
Municipal  Railway,  be  filled  immediately  in  accordance 
with  Section  10,  Subsection  7  of  the  Annual 
Appropriation  Ordinance. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0423       EC      Authorizing  the  Bureau  of  Energy  Conservation  to  enter 
into  a  Professional  Services  Contract  with  OMNICOMP 
for  assistance  in  establishing  a  City-wide  energy  use 
tracking  program,   for  the  amount  of  $15,000. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


On  motion  of  Staten,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0424       MR      Approving  in  concept  the  conversion  of  Line  31-BALBOA 
from  diesel  motor  coach  to  electric  trolley  coach 
service;  and  authorizing  Public  Utilities  Commission 
staff  to  prepare  grant  applications  and  seek 
environmental  clearance  as  necessary  for  the 
implementation  of  this  project. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


86-153 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0425       MR      Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  supplemental  appropriation  to  underwrite 
the  following:     the  enhancement  of  Municipal  Railway 
service  on  Lines  N-JUDAH,   9X-SAN  BRUNO  EXPRESS,  47-VAN 
NESS/POTRERO,    49-VAN   NESS/MI SSION ,    and  F-MARKET 
(Trolley  Festival);   the  initiation  of  service  on  the 
extension  of  Line  33-ASHBURY;  the  restoration  of 
service  on  Line  58-LEAVENWORTH ;   and  the  repair  of 
accident-damaged  light  rail  vehicles. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Staten,  the 
following  resolution  was  adopted: 

86-0426       F        Authorizing  the  Assistant  General  Manager,  Finance,  to 
apply  for,   accept  and  expend  $8,265,238  from  1987-88 
State  Article  XIX  Guideway  and  Transportation  Planning 
Development  Account  Transit  Capital  Improvement  funds 
and  $1,432,808  from  such  regional  and  local  match  fund 
sources  as  State  Transit  Assistance  funds  and/or 
Bridge  Toll  Net  Revenue  funds,  or  Hetch  Hetchy  funds, 
or  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  funds  for  seven  Municipal  Railway  capital 
projects . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Staten,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0427  CC  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  the  First  Supplemental  Agreement  modifying  the 
lease  to  Thomas  S.  Good,  owner  of  the  El  Camino 
Driving  Range,  for  3.84  acres  of  Water  Department  land 
located  in  San  Mateo  County,  to  provide  a  revision  of 
the  rental  provision;  and  consenting  to  the  assignment 
of  this  lease  from  Thomas  S.  Good  to  Lino  Magpantay. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Lee,   seconded  by  Toupin,   the  following 
resolution  was  adopted: 

86-0428       E        Granting  the  request  of  Smith  &  Denison  to  withdraw 

their  apparent  low  bid  based  on  a  clerical  error,  for 
Water  Department  Contract  No.  WD-1965,  Cathodic 
Protection  -  Bay  Division  Pipelines  1  and  2;  rejecting 
the  second  low  bid  submitted  by  Harco  Corporation  and 
third  low  bid  submitted  by  W.  F.  Anderson  Electric, 
Inc.;   and  authorizing  r eadver t i sement  of  the  work  as 
Water  Department  Contract  No.  WD-1965R,  Cathodic 
Protection,  Bay  Division  Pipelines  1  and  2. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


86-154 


On  motion  of  Lee,   seconded  by  Toupin,   the  following 
resolution  was  adopted: 

Recognizing  and  honoring  Harry  Jew,  Municipal  Railway 
employee,   for  his  superior  work  on  construction  of 
Cable  Car  19. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Lee,   seconded  by  Toupin,   the  following 
resolution  was  adopted: 

Recognizing  and  honoring  Sam  Smith,   retired  Municipal 
Railway  employee,   for  his  superior  work  on 
construction  of  Cable  Car  19. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Recognizing  and  honoring  John  Stenson,  Municipal 
Railway  employee,   for  his  superior  work  on 
construction  of  Cable  Car  19. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Barletta,   seconded  by  Staten,  the 
following  resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1780, 
Construction  of  Crystal  Springs  Pipeline  No.   3  -  Baden 
Valve  Lot  to  Randolph  Avenue,   South  San  Francisco,  in 
the  amount  of  $5,889,350  for  Schedule  No.   2,   to  Homer 
J.  Olsen,   Inc.   and  Francis  Construction,   Inc.,  A  Joint 
Venture,  Contractor;   and  waiving  the  technical  defect 
in  Bid  Item  No.   20  of  the  bid  submitted  by  Homer  J. 
Olsen,   Inc.   and  Francis  Construction,   Inc.,  A  Joint 
Venture . 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1941, 
12-Inch  Ductile  Iron  Main  Installation  in  Potrero 
Avenue,   17th  Street  and  De  Haro  Street  between  21st 
and  22nd  Streets,   in  the  net  amount  of  $592,840,  to 
the  third  low  bidder,  Ranger  Pipelines,   Inc.  and 
Interlane  General  Engineering,  A  Joint  Venture, 
Contractor . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


86-155 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0434       E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  negotiate  and  execute  a  modification  to 
the  Professional  Services  Contract  with  Dames  &  Moore 
for  the  seismic  study  of  the  Lower  Crystal  Springs 
Reservoir  Outlet  System,  for  an  amount  not  to  exceed 
$95,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Lee,  seconded  by  Barletta,  the  following 
resolution  was  adopted: 

86-0435       HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 

No.  HH-715,  O 1 Shaughnessy  Dam  and  Moccasin,  Protective 
Coating  of  Buildings,  as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.   1  in  the 
amount  of  $541.62;   approving  assessment  of  $8,472.67 
for  labor  code  violations;   and  authorizing  final 
payment  in  the  amount  of  $266.72  to  Gitane  Painting 
and  Waterproofing,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0436       E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  execute  Debit  Contract  Modification  No.  2 
to  the  Professional  Services  Agreement  with  Tudor 
Engineering  Company  for  construction  phase  services 
for  the  Kirkwood  Powerhouse  Addition  Project,   for  the 
amount  of  $411,357. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


Report  of  the  General  Manager 

Mr.   Rudolf  Nothenberg,  General  Manager  of  Public  Utilities, 
acknowledged  that  he  had  been  nominated  for  the  position  of  Chief 
Administrative  Officer.     He  said  that  if  he  were  to  leave  the  Public 
Utilities  Commission,  he  would  do  so  with  mixed  emotions.     He  said 
that  he  felt  he  has  had  the  best  team  and  the  best  Commission  in  the 
City,  and  any  success  during  his  tenure  should  in  a  large  part  be 
attributed  to  the  employees  and  the  support  received  from  the 
Commission.     He  expressed  gratitude  to  the  members  of  the  Commission 
and  the  staff  for  making  his  stewardship  a  success.     If  confirmed,  he 
would  assume  the  new  position  in  January,  1987. 

******** 


86-156 


Item  8(g)   —  Regarding  the  award  of  HH-657. 

Mr.   J.  Conrad  Abbett,   of  Abbett  Electric  Corp.,  protested  the  bid 
submitted  by  Kingston  Associates,   the  apparent  low  bidder,  because 
the  subcontractor  work  was  increased  after  the  bid  opening.  Mr. 
Arnold  Baker,   Contract  Compliance  Officer,   PUC,  stated  that  Kingston 
did  increase  the  participation  of  Minority  Business  Enterprise  and 
Women  Business  Enterprise  after  the  bid  opening  in  order  to  achieve 
the  MBE  and  WBE  goals.     Previously,   the  department  received  an 
opinion  from  the  City  Attorney  which  said  that  the  department  could 
work  with  contractors  to  increase  MBE  and  WBE  participation  during 
the  5-day  period  following  the  bid  opening  when  information  is 
received  on  MBE  and  WBE  participation.     Mr.  George  Krueger,  Utilities 
General  Counsel,  confirmed  that  the  department  can  continue  to  work 
with  the  low  bidder   in  order  to  increase  minority  participation. 
However,  he  did  not  have  the  specifics  on  this  case. 

On  motion  of  Commissioner  Barletta,  seconded  by  Commissioner  Toupin, 
this  item  was  deferred  to  the  next  meeting  so  that  Mr.  Abbett's 
grounds  for  protest  could  be  reviewed  by  the  City  Attorney's  office. 

******** 

Resolution  No.   86-0424  —  Approving  in  concept  conversion  of  Line 
31-BALBOA  from  diesel  motor  coach  to  electric  trolley  coach  service. 

Mr.  Peter  Straus,  Director  of  Planning,   Municipal  Railway,  described 
the  benefits  of  converting  the  line  to  electric  trolley  operation  as: 

1)  economic,   due  to  less  annual  operating  costs  and  longer  vehicle 
life  cycle;   2)   improved  fleet  utilization  since  there  is  a  surplus  of 
trolley  vehicles;   and  3)   environmental  benefits  derived  from  quiet 
and  clean  operation. 

Regarding  handicapped  service,  Mr.  William  G.   Stead,  General  Manager, 
Municipal  Railway,   stated  that  the  31  Line  is  currently  accessible 
but  will  not  be  after  conversion.     Staff  intends  to  reallocate  those 
accessible  diesel  coaches  to  another  line  and  make  it  accessible 
prior  to  conversion.     All  future  purchases  of  electric  buses  will  be 
lift  equipped. 

President  Flynn  opened  the  meeting  to  the  public.     The  following 
persons  spoke  in  favor  of  the  conversion: 

Ms.  Penelope  Foster  Davey,   2545  Turk  Street 
Ms.   Elaine  Thornburgh,  580  Funston  Street 
Ms.  Jeanie  Kway,   658  -  15th  Avenue 

Mr.  Norman  Rolfe,   representing  San  Francisco  Tomorrow 

Mr.  Richard  Marshall,   150  Franklin  Street 

Mr.   Frank  Whitman,   1332  Balboa  Street 

Mr.  Richard  Hood,   725  Hyde  Street,  #5 

Mrs.  Vivian  Goodwin,   1226  -  40th  Avenue 

Sister  Thomas,   representing  Presentation  High  School 

Ms.   Anna  B.  Neeley,   1280  Laguna  Street,   spoke  in  favor  of  retaining 
the  existing  route. 

Mr.  George  Moore,   1231  Shrader,   speaking  for  the  Municipal  Railway 
Elderly  and  Handicapped  Advisory  Committee,   reluctantly  endorsed  the 
proposed  electrification  and  urged  the  following  conditions:   1)  all 
articulated  trolley  coaches  will  be  purchased  with  wheelchair  lifts; 

2)  that  coaches  released  from  service  on  the  31-BALBOA  line  be 
designated  for  accessible  service  on  another  diesel  coach  line  with 
special  attention  to  7-day-a-week  service  on  the  2 8 -NINETEENTH  AVENUE 
line;   3)   that  the  5-FULTON  Line  be  given  consideration  for  accessible 
articulated  trolley  coaches;   and  4)   that  lift  equipped  van  service  be 
prioritized  for  any  31  Line  patrons  left  without  service. 

******** 


86-157 


Resolution  No.  86-0425  —  Approving  a  supplemental  appropriation  to 
enhance  Municipal  Railway  service. 

Mr.   Nothenberg  reported  that  the  Mayor  requested  the  department  to 
determine  the  most  underserved  areas  of  the  City  and  the  most 
underserved  transit  lines.     A  package  of  service  increases,  including 
restoration  of  the  5 8- LEAVENWORTH  and  LRV  repairs,  was  put  together. 
This  supplemental  appropriation  will  fund  those  service  increases 
through  the  end  of  the  fiscal  year.     Continuation  of  funding  will  be 
included  in  next  year's  budget.     The  LRV  repairs  will  be  a  one  time 
expenditure . 

Mr.  Angelo  Figone,  representing  the  Municipal  Railway,  described  each 
of  the  proposed  increases  in  service. 

******** 

Resolution  No.   86-0432  —  Awarding  WD-1780  to  Homer  J.  Olson,  Inc. 
and  Francis  Construction,   Inc.,  a  joint  venture,  and  waiving  a 
technical  defect  in  the  bid. 

Mr.  Bob  Smallman  representing  Dalton  Construction,  the  second  low 
bidder,  protested  award  of  the  contract  due  to  the  change  of  the  unit 
price  amount  in  the  Olson/Francis  bid.     Mr.  Smallman  requested  a 
two-week  continuation  so  that  he  could  finalize  his  protest. 

Mr.   Krueger  said  that  it  was  his  recommendation  that  the  Commission 
sustain  the  low  bidder  and  view  the  error  as  a  technical  defect. 

Mr.  Edward  Allison,   attorney  for  the  joint  venture  of  Olson/Francis, 
stated  that  it  was  obvious  that  there  had  been  a  mistake  and  what  the 
mistake  was.     There  was  a  bid  item  for  9,000  pounds  of  miscellaneous 
metal.     His  client  wrote  $2,000  in  the  unit  price  which  would  have 
been  an  extension  of  $18,000,000  for  that  item.     The  amount  written 
for   the  total  of  that  item  was  $18,000  which  would  reflect  a  $2.00 
unit  price.     The  overall  total  reflects  the  $18,000  amount.     He  said 
the  mistake  was  a  clerical  error. 

Mr.  Krueger  stated  that  Dalton  would  be  seeking  a  temporary 
restraining  order  on  October  24,   1986,  but  that  should  not  stop  the 
Commission  from  proceeding  with  its  action. 

On  motion  of  Commissioner  Barletta,   seconded  by  Commissioner  Staten, 
Resolution  No.  86-0432  was  adopted. 

******** 

Resolution  No.  86-0433  —  Awarding  WD-1941  to  Ranger  Pipelines,  Inc. 
and  Interland  General  Engineering,  a  joint  venture,   the  third  low 
bidder . 

Mr.  Smallman  said  that  Dalton  was  the  apparent  low  bidder  on  this 
contract.     He  stated  that  the  basis  of  the  staff  recommendation  to 
award  to  the  third  low  bidder  was  due  to  lack  of  information  on 
Dalton's  WBE  submittal.     He  submitted  to  the  Commission  sworn 
statements  that  this  information  had  been  delivered  to  the  contract 
compliance  officer  and  was  subsequently  lost.     He  said  that  Esquivel 
was  a  joint  venture  partner. 

Mr.  Baker  related  the  sequence  of  events  and  said  that  Dalton 
submitted  the  requested  data  several  weeks  after  the  deadline.  The 
minority  participation  goal  for  the  contract  is  30%.  The 
Dalton/Esquivel  joint  venture  has  13.28%  minority  participation. 

On  motion  of  Commissioner  Lee,   seconded  by  Commissioner  Toupin, 
Resolution  No.  86-0433  was  adopted. 

******** 


86-158 


Item  No.   9  —  Discussion  of  Fiscal  Year   1985-86  Performance  Reports 
(continued  from  the  meeting  of  September  23,  1986). 

Summaries  of  the  year's  activities  were  given  for  the  Bureaus  of 
Financial  Management,   Claims  and  Contracts,   and  Energy  Conservation. 

A  copy  of  the  1985-86  year-end  performance  report  is  on  file. 


******** 


THEREUPON  THE   MEETING   WAS  ADJOURNED:      4:25  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-159 


PUBLIC    UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 


Resolution  No.  86-0402MR 


10-14-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
Ir  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Non-litigated  Settlements 


None 


Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Concepcion  Balunsat  aka 
Conception  Balunsat  and 
Exequiel  Balunsat 
and 

Louis  Alindada 


Marjorie  M.  Hall 


82T1473-2 

7-4 

6-29-83) 

A 

$307,500.00 

) 

82T1473-4 

7-4 

6-29-83) 

A 

$25,000.00 

) 

82T1473-3 

7-4+ 

6-29-83) 

A 

$50,000.00 

) 

83T5231-1 

2-7 

1-  6-84 

A 

$Undet.  Amt. 
(Co-deft,   to  pay  $65,000.00,  also.) 


$  85,000.00 


8,500.00 


42,500.00 


Judgment 


None 


$136,000.00 


Total  Settlements: 


(4) 


Index      560946      Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  14,  1986. 


Q.  &*(M^y> 


Romaine  A.   Boldridge,  Secretary 


10-14-86 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0403 

RESOLUTION  No.  ww 


WHEREAS,  Ms.  Ann  M.  Branston  has  served  the  San  Francisco  Municipal 
Railway  as  the  Deputy  General  Manager  for  Equipment  Maintenance  beginning 
August  25,  1982;  and 

WHEREAS,  The  Equipment  Maintenance  Division  of  the  MUNI  is  one  of  the 
most  complex  and  diverse  operations  in  the  transit  industry  with  547  diesel 
buses  including  100  articulated  units,  345  electric  trolley  coaches,  130  light 
rail  vehicles,  37  cable  cars,  11  historic  trolley  cars,  and  255  non-revenue 
vehicles.    The  1,070  vehicles  in  the  MUNI  revenue  fleets  operate  approximately 
29  million  miles  a  year.    Ms.  Branston  is  responsible  for  an  annual  budget  of 
approximately  $60  million,  885  employees,  and  eight  maintenance  facilities;  and 

WHEREAS,  Under  her  leadership  the  Equipment  Maintenance  Division  has 
accomplished  unprecedented  improvements  in  the  areas  of  vehicle  reliability 
and  availability  in  that: 

diesel  reliability  improved  from  562  miles  between  roadcalls  (MBR) 
to  2,048  MBR  between  the  second  quarter  of  1982/83  and  the  fourth 
quarter  of  1985/86,  an  improvement  of  over  360% 

diesel  availability  increased  from  93%  to  117%  between  1982  and 
1986 

light  rail  vehicle  (LVR)  reliability  improved  from  650  MBR  to 
1,833  MBR,  an  improvement  of  over  280% 

trolley  reliability  improved  from  705  MBR  to  1,252  MBR,  an 
improvement  of  over  175% 

cable  car  reliability  improved  from  427  MBR  prior  to  the  shutdown 
to  1,206  miles  between  non-grip  roadcalls,  an  improvement  of  over 
280% 

cable  car  availability  increased  from  82%  to  136%;  and 

WHEREAS,  Under  Ms.  Branston1 s  management,  the  Division  has  provided 
extensive  training  for  all  levels  of  supervisors  to  ensure  that  the  impressive 
gains  made  can  be  institutionalized;  and 

WHEREAS,  Ms.  Branston  has  significantly  improved  the  availability  of 
personnel  and  material  by  implementing  rigorous  control  systems  and  procedures 
and  by  closely  monitoring  same;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  wish  to  express  their 
sincere  appreciation  to  Ms.  Ann  M.  Branston  for  her  extensive  contributions  to 
the  Railway  and  to  congratulate  her  on  the  fourth  anniversary  of  her  service 
as  Deputy  General  Manager. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetins  of  OCTOBER,   1  4  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86*^0^04 


RESOLVED,       That  this  Commission  hereby  approves 
in  accordance  with  Resolution  No.   77-0184,  adopted 
April  12,   1977,  payment  of  claims  in  the  amount  of 
$137,705.75,  made  by  the  Municipal  Railway,  month  of 
September,  1986,  per  Revolving  Fund  Direct  Payment 
Nos.:     CL0020,  CL0021,  CL0023,  CL0030  and  Direct  Payment 
Nos.:     CL0017  and  CL0018. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„    ,  OCTOBER   14  IT 

at  its  meeting  of   


Secretary,  Public  Utilities  Commission 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


HOUH.N  NO.  _86=0405 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  June,  July,  and  August  1986,  of 
charqes  for  damages  against  miscellaneous  debtors,  San 
Francisco  Water  Department,  in  the  amount  of  $12,366.19. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIO 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86-0408 


WHEREAS,  The  Water  Department  has  determined  that  the  sum  of  $38,957.21 
represents  Water  Department  customers'  closed  accounts  with  credit  balances 
unclaimed  for  three  years  or  more;  now  therefore  be  it 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  the  Public  Utilities,  the  Water  Department  General  Manager  and 
Chief  Engineer,  and  the  City  Attorney,  hereby  approves  the  transfer  of  San 
Francisco  Water  Department  Consumers'  Guarantee  Deposits  unclaimed  for  the 
period  from  January  1  ,  1983  through  December  31  ,  1983,  to  the  Water  Department 
Unappropriated  Surplus,  in  accordance  with  Water  Department  Rules  and 
Regulations  in  the  amount  of  $38,957.21. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  141986 


at  its  meeting  of 

b 

Secretary, 


R  1  4  198b   

Secretary,  Public  Utilities  CommisMon 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.     86  040V 


WHEREAS,  Under  Water  Department  Contract  No.  WD-194/,  tne  renovation 
of  the  mezzanine,  installation  of  suspended  ceilings  on  the  2nd  and  6th 
floors,  doing  related  work  is  to  be  performed  at  42b  Mason  Street,  San 
Francisco  Water  Department  General  Offices;  and 

WHEREAS,  The  Department  of  City  Planning  has  determi nea  this  project 
to  be  categorically  exempt  from  the  California  Environmental  Quality  Act  and 
State  Guidelines  under  Class  1(a);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  autnorizes  bid  call  for  Water 
Department  Contract  No.  WD-1947,  San  Francisco  Water  Department  -  42b  Mason 
Street,  Mezzanine  and  General  Improvements. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

"OCTOBER   1  4  1986 

at  its  meeting  of  Uv1UDLI>i  1  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTIUTIFS  POMMI^IOM 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86-0408 


RESOLVED  That  this  Commission  approves  the  specifications  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows: 

Water  Department  Contract  No.  1961,  Bay  Division  Pipelines  No.  4, 
Venturi  Meter  Vault;  and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a')  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  Kb)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  28,  1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER   1  4  1986 


at  its  meeting  of '. 


Secretary,  Public  Utilities  Commismon 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _  86-0409 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  Mo.  1942,  8-inch  Ductile  Iron  Main  Installation  in 
Bush  Street  between  Battery  and  Stockton  streets,  in  the  amount  of 
$420,900  to  P&J  Utility  Co.,  5673  Mission  Street,  San  Francisco,  Ca 
94112,  as  the  lowest  responsive  Didder  and  rejects  all  otner  oias  for  tne 
work . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.    ,  OCTOBER  1^1986 

at  its  meeting  of  _   ^ 


Secretary,  Public  Utiliti 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

86-0410 

RESOLUTION  No.   


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1955,  6-Inch  Ductile  Iron  Main  Installation  in 
Ortega  Street  and  28th  Avenue,  in  the  amount  of  $154,128.60  to  Uniacke 
Construction,  5698  Diamond  Heights  Blvd.,  San  Francisco,  CA  94131  as  the 
lowest  responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  14  1986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commisfon 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


0411 

RESOLUTION  No.      <-"LP  ^,A,-a" 


RESOLVED,  That  this  Commission  authorizes  an  extension  of  time  of 
18  working  days  for  contract  completion  and  approves  a  Debit  Modification 
in  the  amount  of  $2,731  .20  for  additional  work  as  set  forth  in  Contract 
Modification  No.  1  to  Municipal  Railway  Contract  No.  MR-861 ,  Geneva 
Carbarn  Shop  Building,  Fire  Protection  System. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  OCTOBER  ,  \  4  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIO 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

86-0412 

RESOLUTION  No   


RESOLVED,  That  this  Commission  approves  a  Debit  Modification 
in  the  amount  of  $1  59,523.00  for  additional  worK  as  set  forth  in 
Contract  Modification  No.  10  to  Hetcn  Hetchy  Water  and  Power 
Contract  No.  HH-757,  Kirkwood  Powerhouse  Addi tion-beneral 
Construction  and  Equipment  Installation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.    ,  OCTOBER  141986 

at  Us  meeting  of  - 


DBER   1  4  1985   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CCTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No, 


86-0413 


RESOLVED,  That  this  Commission  accepts  tne  work  performed  under 
Professional  Services  Contract  with  Teleride  Corporation  Limited  for 
Professional  services  related  to  Design  and  Installation  of  tne  Municipal 
Railway  Communication  Improvement  Program  as  satisfactorily  completed; 
approves  Credit  Modification  No.  1  in  the  amount  of  $74,920.83  and 
authorizes  final  payment  in  the  amount  of  $100.13  to  tne  consultant, 
Teleride  Corporation  limited. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  141986 


at  its  meeting  of . 


Secretary,  Pubi 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _  83-0414 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  HH-749,  Moccasin-Newark  Transmission  Line, 
Paint  Steel  Towers,  as  satisfactorily  completed;  and  authorizes  final 
payment  in  the  amount  of  $4,500.00  to  the  Contractor,  Redwood  Painting 
Co.,  Inc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsmee^of   OCTOBER  141986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0415 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  751,  Hetch  Hetchy  Buildings,  Heating  and 
Insulating  Intake  Houses,  as  satisfactorily  completed;  approves  Credit 
Contract  Modification  No.  1  in  the  amount  of  $1,586.00;  and  authorizes 
final  payment  in  the  amount  of  $6,409.40  to  the  Contractor,  Haniway,  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  141986 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0416 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  HH-759,  Replace  Electrical  Distribution  System 
at  Camp  Mather,  as  satisfactorily  completed;  approves  Credit  Contract 
Modification  No.  2  in  the  amount  of  $5,549.69;  and  authorizes  final 
payment  in  the  amount  of  $9,804.37  to  the  Contractor,  Tri-Technic,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetins  of  OCTOBER  141986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
San  Francisco  Water  Department  Contract  No.  WD-1865R,  San  Andreas  Outlet 
Towers,  Valve  Motorization,  as  satisfactorily  completed;  and  authorizes 
final  payment  in  the  amount  of  $7,185.00  to  the  Contractor,  Loundagin 
Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86"~0418 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1893,  20-Inch  Steel  Main  Installation  in 
Appleton,  Mission,  Randall  and  Chenery  Streets,  as  satisfactorily 
completed;  approves  Debit  Contract  Modification  No.  1  in  the  amount  of 
$80,366.00;  authorizes  an  extension  of  time  for  unavoidable  delays  of  6 
working  days;  and  authorizes  final  payment  in  the  amount  of  $102,469.95 
to  the  Contractor,  01  sen-Esqui vel ,  A  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  141986 


at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  0419 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1923,  8-Inch  Ductile  Iron  Main  Installation 
in  Battery  Street  between  Bush  Street  and  Pacific  Avenue,  as 
satisfactorily  completed;  approves  Debit  Contract  Modification  No.  1  in 
the  amount  of  $45,983.00;  authorizes  an  extension  of  time  for  unavoidable 
delays  of  52  working  days;  and  authorizes  final  payment  in  the  amount  of 
$49,403.75  to  the  Contractor,  P&J  Utility  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  141986  


at  its  meeting  of. 


Secretary,  Pub  It  i 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86"" 0420 


WHEREAS ,  Parcels  2851  and  2852  along  the  Bay  Division  in  the 
"Dumbarton  Tract",  near  Redwood  City  in  San  Mateo  County,  are  not  required 
by  the  San  Francisco  Water  Department  or  Hetch  Hetchy;  and 

WHEREAS,  A  prospective  buyer  is  interested  in  the  purchase  of 
these  parcels;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  declares  Parcels  2851  and  2852 
surplus  and  therefore  authorizes  the  Real  Estate  Department  to  appraise 
and  negotiate  the  sale  of  these  parcels. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.    ,  OCTOBER  ^14  1986 

at  its  meeting  of  —  X1 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86"" 0421 


WHEREAS,  The  City  and  County  of  San  Francisco  Public 
Utilities  Commission  requests  $3,817,343  from  Bridge  Toll 
revenues  to  pay  the  City's  FY  1986-87  lease  obligations  to  the 
San  Francisco  Municipal  Railway  Improvement  Corporation 
(SFMRIC)  for  the  use  of  facilities  and  vehicles;  and 

WHEREAS,  SFMRIC  is  a  non-prof i t, non-stock  corporation 
established  to  provide  financial  assistance  for  Muni  capital 
improvements;  and 

WHEREAS,  SFMRIC  sells  tax  exempt  bonds  to  raise  capital  for 
Muni  for  the  acquisition  of  capital  assets;  and 

WHEREAS  The  Agreements  between  the  City  and  SFMRIC  mandate 
that  all  corporate  acquisitions  financed  in  whole  or  in  part  by 
the  issuance  of  Bonds  must  be  leased  to  the  City  and  that  the 
leases  provide  for  the  payment  by  the  City  of  a  basic  rental 
sufficient  to  pay  the  debt  service  on  the  Bonds  as  well  as 
taxes,  insurance,  and  other  costs  incurred  by  SFMRIC;  and 

WHEREAS,  $3,817,343  is  required  to  cover  the  City's  1986-87 

obligations  to  pay  for  the  costs  of  constructing  the  Woods  and 

Metro  Center  facilities,  and  the  purchase  of  100  light  rail 
vehicles;  and  now,  therefore,  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  apply  for,  accept,  and  expend  $3,817,343  of 
Bridge  Toll  revenues  to  pay  the  City's  lease  obligations  to 
SFMRIC;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager, 
Finance,  is  authorized  to  execute  and  file  an  application  on 
behalf  of  the  City  and  County  of  San  Francisco  Public  Utilities 
Commission  with  the  Metropolitan  Transportation  Commission,  in 
the  amount  of  $3,817,343,  to  pay  the  City's  lease  obligations; 
and  be  it; 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of 
Finance,  Public  Utilities  Commission  is  authorized  to  furnish 
additional  information  as  the  Metropolitan  Transportation 
Commission  may  require  in  connection  with  this  claim. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.     .  OCTOBER  141986 

at  its  meeting  of  _  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86*" '0422 

WHEREAS,  The  incumbent  Charles  Romeyn  in  the  position  of  Transit  Manager  III, 
Transportation  Division,  San  Francisco  Municipal  Railway,  has  retired 
effective  June  14,  1986,  with  One  Hundred  and  Twenty -Seven  (127)  days  of 
vested  sick  leave  credits  for  which  he  is  entitled  to  compensation;  and 

WHEREAS,  Normally,  the  replacement  of  an  employee  receiving  compensation  in 
lieu  of  sick  leave  credits  cannot  be  made  until  such  payment  has  been 
recovered  from  appropriations  made  for  personal  services,  except  where 
Department  requirements  are  such  that  said  position  must  be  filled 
immediately;  and 

WHEREAS,  The  vacancy  of  this  position  over  a  long  period  of  time  will  deprive 
the  San  Francisco  Municipal  Railway  of  critical  management  resources  in  the 
area  of  Rail  Transportation,  now  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  that  this  position  be  filled  immediately  per  Section  10, 
Subsection  7  of  the  Annual  Appropriation  Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  141986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commispio n 


IC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0423 


WHEREAS ,   the  Bureau  of  Energy  Conservation  is  established  to 
achieve  energy  cost  reductions  in  municipal  operations;  and 

WHEREAS,  determination  of  the  effectiveness  of  energy 
conserving  capital  improvements  requires  establishment  of  an  energy 
monitoring  program; 

WHEREAS,   the  Bureau  of  Energy  Conservation  is  conducting  an 
ongoing  program  of  energy  conserving  capital   improvement,  the 
effectiveness  of  which  will  greatly  benefit  from  implementation  of  a 
monitoring  program;  and 

WHEREAS,   the  Bureau  of  Energy  Conservation  has  sufficient 
funds  in  its  FY  1986/87  budget  for  the  implementation  of  this 
program;  and 

WHEREAS,   the  City  and  County  of  San  Francisco  does  not  have 
staff  available  with  the  requisite  experience  to  establish  this 
specialized  consumption  monitoring  program;  and 

WHEREAS,   the  Bureau  of  Energy  Conservation  has  determined 
that  OMNICOMP  is  highly  qualified  to  perform  the  requisite  services 
under  this  contract;  now  THEREFORE  be  it 

RESOLVED,   that  the  Manager  of  the  Public  Utilities 
Commission  hereby  autorizes  the  Bureau  of  Energy  Conservation  to 
enter  into  a  $15,000  professional  services  contract  with  OMNICOMP  to 
assist  in  establishment  of  a  Citywide  energy  use  to  tracking 
program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

atitsmeetingof  OCTOBER.  1  4  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0424 


WHEREAS,  This  Commission  has  supported  policies  of  conversion  of 
Municipal  Railway  routes  from  diesel  to  trolley  coach  service  where  justified 
by  topographic,  environmental,  energy  and  overall  economic  considerations;  and 

WHEREAS,  the  Municipal  Railway  issued  a  report  in  1983  entitled  "A 
Preliminary  Plan  for  Trolley  Coach  Expansion";  and 

WHEREAS,  the  31-BALBOA  was  among  the  routes  recommended  as  feasible  for 
conversion  from  diesel  to  trolley  coach  services,  with  annualized  life  cycle 
cost  savings  estimated  at  $423, 000  per  year;  and 

WHEREAS,  the  staff  of  the  Municipal  Railway  has  conducted  public  outreach 
for  the  proposed  conversion  of  the  31-BALBOA  to  trolley  coach  operation, 
including  mailing  of  information  to  residences  and  businesses  along  the  route, 
notices  on  MUNI  buses,  preparation  of  a  slide  presentation  and  the  conduct  of 
three  public  meetings;  and 

WHEREAS,  public  response  has  been  supportive  of  the  proposed  electrifi- 
cation of  the  31-BALBOA;  and 

WHEREAS,  MUNI's  fleet  of  standard-sized  trolley  coaches  is  sufficient  to 
accommodate  conversion  of  this  route  from  diesel  to  trolley  coach  service;  and 

WHEREAS,  the  lift-equipped,  standard-sized  motor  coaches  currently 
deployed  on  the  31-line  would  be  deployed  on  other  Municipal  Railway  routes; 
now,  therefore,  be  it 

RESOLVED,  that  this  Commission  approves  in  concept  the  conversion  of  the 
31-BALBOA  from  diesel  to  trolley  coach  service;  and,  be  it  further 

RESOLVED,  that  this  Commission  authorizes  the  staff  of  the  Public 
Utilities  Commission  and  Municipal  Railway  to  prepare  grant  applications  and 
seek  environmental  clearance  as  necessary  for  the  implementation  of  this 
project . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*******  ocjo_BER  141986 


Secretary,  Public  Utilities  Commission 


IBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86—0425 


WHEREAS,  The  Municipal  Railway  has  identified  the  following  areas  in  need  of 
increased  service  or  other  improvements: 

Van  Ness/Mission  Corridors 

Richmond  Corridor  Crosstown  Service 

Portola/Visitacion  Valley/Bayshore  Corridor 

Sunset  District  LRV  Service 

North  of  Market/Nob  Hill/Russian  Hill 

Trolley  Festival; 

and , 

WHEREAS,  The  Municipal  Railway  has  developed  proposals  for  improved  service  in 
these  areas  during  1986-87  and  subsequent  years;  and, 

WHEREAS,  Supplemental  funding  is  required  to  implement  these  proposals;  and, 

WHEREAS,  Repair  of  accident-damaged  light  rail  vehicles  also  prevents  full 
MUNI  Metro  service  from  being  provided  as  called  for  in  these  proposals;  and, 

WHEREAS,  Such  repairs  also  require  a  Supplemental  Appropriation  at  this  time; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  submittal  of  a  request  for 
Supplemental  Appropriation  to  underwrite  both  the  enhancement  of  MUNI  service, 
as  proposed  by  the  Municipal  Railway,  on  lines  N-JUDAH,  9X-SAN  BRUNO  EXPRESS, 
47-VAN  NESS/POTRERO,  49-VAN  NESS/MISSION ,  and  F-MARKET  (Trolley  Festival);  and 
also  the  initiation  of  service  as  follows: 

Line  33-ASHBURY: 

Extension  of  Trolley  Coach  service  from  Haight  and  Stanyan  via  Stanyan, 
Fulton,  Arguello  and  Sacramento  to  the  vicinity  of  Children's  Hospital; 
return  via  Sacramento,  Maple,  Calfornia,  Arguello,  Fulton,  Stanyan,  Haight 
and  Ashbury  Streets  and  continuing  along  its  existing  route;  and 

Line  58-LhAVENWORTH : 

Continuous  trip  from  a  terminal  on  Fifth  Street  at  Market  via  Fifth  Street 
North  (Cyril  Magnin) ,  Market,  Turk,  Taylor,   Pine,  Leavenworth,  Vallejo, 
Hyde,  Union,  Leavenworth,  California,  Hyde,  Bush,  Mason,  Eddy  and  Fifth 
Street  North  (Cyril  Magnin),  returning  to  its  terminal; 

and,  be  it  further 

RESOLVED,  That  this  Commission  further  authorizes  the  submittal  of  a  request 
for  Supplemental  Appropriation  to  underwrite  repair  of  accident-damaged  light 
rail  vehicles  to  expeditiously  return  them  to  service;  and  be  it  further 

RESOLVED,  That,  Subject  to  the  approval  of  the  Supplemental  Appropriation  as 
here  authorized,  this  Commission  authorizes  the  General  Manager  to  commence 
operation  of  the  services  as  here  described  at  approximately  the  end  of 
February,  1987,   or  at  such  dates  as  he  deems  appropriate  consistent  with  sound 
fiscal  and  managerial  practice. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCJOBEB    1  4  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0426 


WHEREAS,  The  State  Constitution  under  Article  XIX  makes  available 
funds  for  fixed  guideway  transit  capital  improvements  from  State  Highway 
Account  monies;  and 

WHEREAS,  The  proposed  application  includes  the  following  projects: 

1.  Muni  Metro  Turnaround 

2.  Potrero  Division  Modifications 

3.  Articulated  Trolley  Coaches 

4.  Trolley  Overhead  Reconstruction  for  the  #33  Ashbury  Line 

5.  E  and  H  Improvements 

6.  LRV  Purchase 

7.  31  Balboa  Electrification 

WHEREAS,  These  projects  all  ranked  high  in  the  Municipal  Railway 
Capital  Improvement  Program,  1986-1991,  and  the  Regional  and  State 
Transportation  Improvement  Programs;  and 

WHEREAS,  All  of  the  projects  in  this  application  address  serious 
transportation  problems  in  San  Francisco's  transit  system  and  are  ready 
for  funding  in  the  next  fiscal  year;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  provides  local 
match  funds  from  Bridge  Toll  and  State  Transit  Assistance  revenues  to 
high  priority  projects  in  the  regional  transit  capital  plan;  now, 
therefore,  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  of  Finance,  Public 
Utilities  Commission  is  hereby  authorized  to  apply  for,  accept  and  expend 
$8,265,238  from  1987-88  State  Article  XIX  Guideway  and  Transportation 
Planning  Development  (TP&D)  Account  Transit  Capital  Improvement  funds  and 
$1,432,808  from  such  regional  and  local  match  fund  sources  as  State 
Transit  Assistance  funds  and/or  Bridge  Toll  Net  Revenue  funds,  or  Hetch 
Hetchy  funds,  or  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  funds  for  the  above  listed  Municipal  Railway  projects,  as 
detailed  in  Attachment  A;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  that  might  be  requested  by  the  funding  agencies  in  connection 
with  this  grant  request;  and  be  it  further 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager,  Finance  is 
authorized  to  execute  fund  transfer  agreements  with  the  State  of 
California  Department  of  Transportation  to  accept  these  funds;  and  be  it 
further 

FURTHER  RESOLVED,  That  this  Commission  requests  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  to  provide  local  match  funds 
for  these  grant  projects  if  PUC  cannot  obtain  required  match  from  other 
regional  sources. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  A  4  1986 


at  its  meeting  of 

Secretary,  Public  Utilities  Commission 


Secretary,  Public  Utilities  Commission 


ATTACHMENT  A 

1987-88  STATE  GUIDEWAY  FUND  APPLICATION  PROJECT  BUDGET 


Project 


1987-1988  Total  Guideway  Project  Budget 
Engineering/ 

1987-88  Procurement/  Consultant  Indirect 
Total  Cost      Construction       Services  Costs 


1987-1988  State  Project  Budget 


Total  1987-88  Apportionment 
State  Cost       of  Indirect  Costs 


Muni^ Metro  Turnaround 

$4,148,300 

$2,423,736 

$1,649,700 

$254,864 

$2,203,000 

$156,423 

Potrero  Renovation 

3,413,200 

3,170,849 

-o- 

242,351 

568,867 

40,400 

Artie  Trolley  Purchase 

22,260,000 

21,658,980 

-o- 

601,020 

4,637,500 

125,192 

33-Ashbury  Reconstruction 

2,120,000 

1,969,472 

-o- 

150,528 

353,333 

25,093 

Accessibility  Improvements 

>  492,095 

457,155 

-o- 

34,940 

98,288 

6,978 

LRV  Purchase 

1,113,000 

111,300 

948,663 

53,037 

185,500 

8,841 

31-Balboa  Electrification 

1,050,000 

747,000 

-o- 

303,000 

218,750 

63, 115 

TOTAL : 
(1218A) 


$34,596,595      $30,449,553        $2,552,649        $1,594,393  $8,265,238 


$426,042 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0427 


WHEREAS,  pursuant  to  Public  Utilities  Resolution  No.  84-0468 
adopted  September  25,  1984,  Thomas  S.  Good,  owner  of  El  Camino  Driving 
Range,  a  California  business,  Lessee,  leased  from  the  City  and  County 
of  San  Francisco  for  five  (5)  years,  a  portion  of  Water  Department's  lands 
located  in  San  Mateo  County,  California,  for  purposes  of  a  golf  driving 
range  and  purposes  relating  thereto;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  execution  of  that  First  Supplemental  Agreement 
modifying  the  3.84  acre  golf  driving  range  lease  to  Thomas  S.  Good,  owner 
of  El  Camino  Driving  Range,  a  California  business,  Lessee,  a  copy  of  which 
First  Supplemental  Agreement  is  on  file  with  San  Francisco  Water  Department, 
so  as  to  provide  a  revision  of  the  rental  provision,  in  consideration  of 
bringing  the  percentage  rental  of  the  sale  of  merchandise  goods  to  come 
in  line  with  fair  market  rental;  and 

WHEREAS,  Lessee  desires  to  assign  the  remainder  period  of 
said  Lease  to  Lino  Magpantay,  who  has  agreed  to  accept  the  assignment 
upon  written  consent  of  Commission  in  accordance  with  Section  15  of  said 
Lease;  and  be  it  further 

RESOLVED,  That  this  Commission  consents  to  the  assignment 
of  said  lease  from  Thomas  S.  Good,  owner  of  El  Camino  Driving  Range, 
as  Assignor,  to  Lino  Magpantay,  Assignee,  for  the  remainder  term  of  said 
lease,  subject,  but  not  limited,  to  the  requirements  that  the  assignee  assume 
all  of  the  covenants,  conditions,  duties  and  obligations  contained  in  Lease 
and  First  Supplemental  Agreement  in  Modification  of  Lease,  and  that  it 
comply  with  the  surety  bond  and  insurance  requirements  set  forth  in  said 
lease;  and  be  it  further 

RESOLVED,  That  this  Commission  in  consenting  to  this  assignment, 
has  required  that  Thomas  S.  Good,  the  lessee /assignor  shall  remain  liable 
under  the  terms  of  said  Lease  for  and  during  the  entire  term  thereof. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER    X  4  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0428 


WHEREAS,  On  September  23,  1986,  bids  were  received  and  opened 
publicly  for  San  Francisco  Water  Department  Contract  No.  1965,  Cathodic 
Protection    -  Bay  Division  Pipelines  1  and  2;  and 

WHEREAS,  On  September  24,  1986,  by  letter  dated  September  24, 
1986,  the  apparent  low  bidder,  Smith  &  Denison,  requested  withdrawal  of 
their  bid  due  to  a  clerical  error  in  compiling  their  bid;  and 

WHEREAS,  Work  sheets  submitted  with  their  letter  substantiate  that 
such  an  error  was  made;  and 

WHEREAS,  The  third  low  bidder,  W.  F.  Anderson  Electric,  Inc.,  by 
letter  dated  September  26,  1986,  protested  the  bid  submitted  by  the 
second  low  bidder,  Harco  Corporation,  claiming  that  the  bid  was  irregular 
and  contained  contingencies  on  the  dollar  amount  of  the  bid;  and 

WHEREAS,  This  Commission's  Utilities  General  Counsel  determined 
that  a  bidder  is  by  law  entitled  to  withdraw  in  case  of  an  error  in 
bidding  and  further  determined  that  the  bid  submitted  by  Harco 
Corporation  contained  a  substantial  variance  which  affects  their  bid 
price  and  should  be  rejected;  and 

WHEREAS,  The  third  low  bid  exceeded  the  Engineer's  Estimate  for 
the  contract  by  approximately  30%;  and 

WHEREAS,  It  is  the  recommendation  of  the  staff  that  the  contract 
be  re-evaluated,  the  plans  and  specifications  be  revised,  and  the 
contract  be  readvertised;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  grants  the  request  of  Smith  & 
Denison  to  withdraw  their  apparent  low  bid  based  on  a  clerical  error  as 
recommended  by  this  Commission's  Utilities  General  Counsel;  and  be  it 
further 

RESOLVED,  That  this  Commission  hereby  rejects  the  second  low  bid 
submitted  by  Harco  Corporation  and  the  third  low  bid  submitted  by  W.  F. 
Anderson  Electric,  Inc.,  and  authorizes  readverti sement  of  the  work  as 
Contract  No.  WD-1965R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  mee«ns  of  OCTOBER  14 1986 


Secretary,  Public  Utilities  Commiss9on 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.     86" 0429 


WHEREAS,  the  San  Francisco  Municipal  Railway,  under  the  jurisdiction  of  the 
San  Francisco  Public  Utilities  Commission,  operates  a  cable  car  system  for  the 
benefit  of  San  Francisco's  residents  and  visitors;  and 

WHEREAS,  the  cable  car  system,  now  113  years  old,  is  a  National  Historic 
Landmark  and  a  source  of  international  pride  for  the  citizens  of  San 
Francisco;  and 

WHEREAS,  the  Carpentry  Shop  of  the  Municipal  Railway's  Equipment  Maintenance 
Department  recently  completed  the  construction  of  Cable  Car  19,  the  first  such 
car  built  by  Muni  in  24  years;  and 

WHEREAS,  Car  19  was  built  in  an  18  month  period  and  handcrafted  with  a  cedar 
roof,  solid  oak  frame  and  paneling,  etched  glass  windows  and  custom-made  brass 
fixtures;  and 

WHEREAS,  the  quality  of  workmanship  performed  on  Car  19  was  of  the  highest 
caliber,  reflecting  an  extraordinary  commitment  to  detail  and  authenticity; 
and 

WHEREAS,  Harry  Jew,  an  employee  of  the  Municipal  Railway,  worked  on  Car  19  as 
the  lead  carpenter,  performing  80%  of  the  construction  work;  now  therefore  be 
it 

RESOLVED,  that  this  Commission  recognizes  and  honors  Harry  Jew  as  a  dedicated 
employee  of  the  Municipal  Railway,  and  commends  him  for  his  superior  work, 
commitment  to  excellence  and  a  job  well  done. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    OCTOBEf 


'BES   1  4  1986   

Secretary,  Public  Utilities  Commi9sion 


PUBLIC  UTILITIE 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0430 


WHEREAS,  the  San  Francisco  Municipal  Railway,  under  the  jurisdiction  of  the 
San  Francisco  Public  Utilities  Commission,  operates  a  cable  car  system  for  the 
benefit  of  San  Francisco's  residents  and  visitors;  and 

WHEREAS,  the  cable  car  system,  now  113  years  old,  is  a  National  Historic 
Landmark  and  a  source  of  international  pride  for  the  citizens  of  San 
Francisco;  and 

WHEREAS,  the  Carpentry  Shop  of  the  Municipal  Railway's  Equipment  Maintenance 
Department  recently  completed  the  construction  of  Cable  Car  19,  the  first  such 
car  built  by  Muni  in  24  years;  and 

WHEREAS,  Car  19  was  built  in  an  18  month  period  and  handcrafted  with  a  cedar 
roof,  solid  oak  frame  and  paneling,  etched  glass  windows  and  custom-made  brass 
fixtures;  and 

WHEREAS,  the  quality  of  workmanship  performed  on  Car  19  was  of  the  highest 
caliber,  reflecting  an  extraordinary  commitment  to  detail  and  authenticity; 
and 

WHEREAS,  Sam  Smith  worked  for  the  City  and  County  of  San  Francisco  for  22 
years  before  his  retirement  in  1986  as  a  carpenter  for  the  Municipal  Railway; 
and 

WHEREAS,  he  worked  on  Car  19  as  a  skilled  metalworker  fabricating  important 
fixtures  and  components  of  the  car;  now  therefore  be  it 

RESOLVED,  that  this  Commission  recognizes  and  honors  Sam  Smith  as  a  retired 
employee  of  the  Municipal  Railway,  and  commends  him  for  his  superior  work, 
commitment  to  excellence  and  a  job  well  done. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


OCTOBER  141986 


PUBLIC  UTILITIES  COMMISSION 


COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0431 


WHEREAS,  the  San  Francisco  Municipal  Railway,  under  the  jurisdiction  of  the 
San  Francisco  Public  Utilities  Commission,  operates  a  cable  car  system  for  the 
benefit  of  San  Francisco's  residents  and  visitors;  and 

WHEREAS,  the  cable  car  system,  now  113  years  old,  is  a  National  Historic 
Landmark  and  a  source  of  international  pride  for  the  citizens  of  San 
Francisco;  and 

WHEREAS,  the  Carpentry  Shop  of  the  Municipal  Railway's  Equipment  Maintenance 
Department,  under  the  supervision  of  John  Stenson,  recently  completed  the 
construction  of  Cable  Car  19,  the  first  such  car  built  by  Muni  in  24  years;  and 

WHEREAS,  Car  19  was  built  in  an  18  month  period  and  handcrafted  with  a  cedar 
roof,  solid  oak  frame  and  paneling,  etched  glass  windows  and  custom-made  brass 
fixtures;  and 

WHEREAS,  the  quality  of  workmanship  performed  on  Car  19  was  of  the  highest 
caliber,  reflecting  an  extraordinary  commitment  to  detail  and  authenticity; 
now  therefore  be  it 

RESOLVED,  that  this  Commission  recognizes  and  honors  John  Stenson  as  a 
dedicated  employee  of  the  Municipal  Railway,  and  commends  him  for  his  superior 
leadership,  commitment  to  excellence  and  a  job  well  done. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


OCTOBER  141986 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0432 


WHEREAS,  On  September  30,  1986,  bids  were  received  and  opened 
publicly  for  San  Francisco  Water  Department  Contract  No.  1780  - 
Construction  of  Crystal  Springs  Pipeline  No.  3;  and 

WHEREAS,  Homer  J.  01  sen  and  Francis  Construction,  Inc.,  A  Joint 
Venture  (01 sen/Franci s ) ,  submitted  apparent  low  bid  in  the  amount  of 
$5,889,350;  and 

WHEREAS,  By  Letter  dated  October  1,  1986,  01 sen/Franci s  clarified 
the  clerical  error  made  on  one  of  the  unit  price  bid  items  (i.e.  Bid  Item 
No.  20,  Miscellaneous  Metals)  in  compiling  their  bid;  and 

WHEREAS,  Worksheets  submitted  with  their  letter,  substantiate  the 
clerical  error;  and 

WHEREAS,  The  second  low  bidder,  Dal  ton  &  Interlane,  A  Joint 
Venture,  by  letter  dated  October  1,  1986,  protested  the  bid  submitted  by 
the  low  bidder,  claiming  that  01  sen/Franci s 1  bid  was  irregular  and  was 
the  highest  bid  rather  than  the  lowest  bid;  and 

WHEREAS,  This  Commission's  Utilities  General  Counsel,  determined 
the  erroneous  unit  price  bid  for  Bid  Item  No.  20  to  be  a  technical  defect 
in  01 sen/Franci s'  bid  which  is  waivable  by  the  Commission;  and 

WHEREAS,  The  Deputy  General  Manager  and  Chief  Engineer  concurs 
with  the  Commissions'  Utilities  General  Counsels'  determination;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  waives  the  technical  defect 
in  Bid  Item  No.  20  of  the  bid  submitted  by  Homer  J.  01  sen,  Inc.  and 
Francis  Construction,  Inc.,  A  Joint  Venture;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-1780,  Construction  of  Crystal  Springs  Pipeline 
No.  3  -  Baden  Valve  Lot  to  Randolph  Avenue,  South  San  Francisco,  in  the 
amount  of  $5,889,350  for  Schedule  No.  2  to  Homer  J.  01  sen,  Inc.  and 
Francis  Construction,  Inc.,  A  Joint  Venture,  1275  Michigan  Street,  San 
Francisco,  CA  94107,  as  the  lowest  responsive  bidder,  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  -14  1986 


at  its  meeting  of  _ 


Secretary,  Public  Utilities  Commission 


IC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0433 


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No. 
1941,  12-Inch  Ductile  Iron  Main  Installation  in  Potrero  Avenue,  17th 
Street  and  De  Haro  Street  between  21st  and  22nd  Streets  were  received  and 
opened  publicly  on  August  26,  198o;  and 

WHEREAS,  The  low  bid  in  the  net  amount  of  $546,030  was  submitted 
by  Dalton  &  Esquivel,  A  Joint  Venture;  and 

WHEREAS,  The  second  low  bid  in  tne  net  amount  of  $588,800  was 
submitted  by  E.  Mitchell,  Inc.;  and 

WHEREAS,  The  Director  of  PUC's  Contract  Compliance  Office 
determined  that  the  low  bid  submitted  by  Dalton  &  Esquivel,  A  Joint 
Venture,  did  not  meet  the  M8E  requirements  specified  for  tne  contract;  and 

WHEREAS,  Tne  Director  of  PUC's  Contract  Compliance  Office  further 

determined  that  implementation  of  bid  preferences  provided  for  in 
Ordinance  i\lo.  139-84  (San  Francisco  Administrative  Code  Cnapter  12D)  for 

Local     Business    and    for    Minority    or    Women    Bidders     result  in  tne 

determination   that   the  contract  be   awarded   to   the   third   low  bidder, 

Ranger  Pipelines,  Inc.  and  Interlane  General  Engineering,  A  Joint  Venture 

who  submitted  a  bid  in  the  net  amount  of  $592,840;  now,  therefore,  be  it 

RESOLVED,  That  tnis  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1941,  12-Inch  Ductile  Iron  Main  Installation  in 
Potrero  Avenue,  17th  Street  and  De  Haro  Street  between  21st  and  22nd 
Streets  in  the  net  amount  of  $592,840  to  the  tnird  low  bidder,  Ranger 
Pipelines,  Inc.  and  Interlane  General  Engineering,  A  Joint  Venture,  2010 
Ocean  Avenue,  Suite  E,  San  Francisco,  California  94127,  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  OCTOBER  141986 


Secretary,  Public  Utilities  Comnfssion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.    j96"" 0434 


WHEREAS,  This  Commission  by  Resolution  No.  82-0J5y,  adopted  on 
August  24,  1982,  authorized  the  Utilities  Engineering  Bureau  to  select  and 
recommend  a  consulting  firm  to  perform  the  seismic  study  of  the  Lower  Crystal 
Springs  Reservoir  Outlet  System;  and 

WHEREAS,  After  thorough  evaluation  of  the  proposals  followed  by  oral 
interviews  of  four  firms,  it  was  recommended  that  an  agreement  oe  entered  into 
with  the  firm  of  Dames  and  Moore  to  provide  the  required  professional 
services;  and 

WHEREAS,  This  Commission  by  Resolution  No.  82-Ub25,  adopted  on 
November  23,  1982,  authorized  the  Deputy  General  Manager  and  Chief  tngineer  to 
negotiate  and  execute  a  professional  services  contract  with  trie  firm  of  Dames 
and  Moore  for  an  amount  not  to  exceed  $80,000;  and 

WHEREAS,  The  study  was  completed  on  July  1  9a4  for  a  final  amount  of 
$125,394.23;  and 

WHEREAS,  The  Division  on  the  Safety  of  the  Dam  (DSOD)  has  requested  tne 
City  to  address  the  remaining  recommendations  of  the  inspection  report  to 
improve  the  seismic  and  flood  safety  of  Lower  Crystal  Springs  tnereoy 
complying  with  the  federal  law  on  dam  safety;  and 

WHEREAS,  The  UEB  has  determined  the  expeditious  manner  to  complete  tnis 
work  is  to  modify  the  existing  Dames  <£  Moore  contract,  now  therefore  oe  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer  to  neyotiate  and  execute  a  modification  to  the 
Dames  &  Moore  contract  for  an  amount  not  to  exceed  $9b,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  »  meeting  of  OCTOBER  1  4  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  j86— 0435 


RESOLVED,  That  this  Commission  accepts  the  work  performed  by  the 
Contractor,  Gitane  Painting  and  Waterproofing,  under  Hetch  Hetchy 
Contract  No.  HH-715,  0 ' Shaughnessy  Dam  and  Moccasin,  Protective  Coating 
of  Buildings,  as  satisfactorily  completed;  approves  Credit  Contract 
Modification  No.  1  in  the  amount  of  $541.62;  approves  assessment  of 
$8,472.67  for  labor  code  violations;  and  authorizes  final  payment  of 
$266.72. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    OCTOBER!  4  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CXTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86-0436 


WHEREAS,  On  January  28,  1986,  Modification  No.  1  to  tne  Agreement 
between  the  City  and  Tudor  Engineering  Company  for  construction  pnase  services 
for  tne  Kirkwood  PowerHouse  Addition  project  was  executed;  and 

WHEREAS,  The  initial  estimate  for  those  services  will  be  exceeded  due 
to  chanyed  conditions  and  design  requirements  during  construction;  and 

WHEREAS,  Additional  funds  will  be  required  to  complete  all  worK  under 
the  Agreement;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  autnorizes  the  Deputy  ueneral  Manager 
and  Chief  Engineer,  Public  Utilities  Commission,  to  execute  Contract 
Modification  No.  Z  to  said  Agreement  in  the  amount  of  $41  1  ,357,  witn  total 
payment  to  tne  Consultant,  Tudor  Engineering  Company,  not  to  exceed  $^,yy^,ubo. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atitsneetinsof  OCTOBER  141986 


Secretary,  Public  Utilities  Commis^on 


MONTHLY  REPORT  OF  SEPTEMBER  ACTIVITIES 


October  30,  1986 


SAN   FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,  Public  Utilities  Commission 

FROM:         General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  September  amounted  to  18.8  billion  gallons  or  63%  of 
capacity.     This  was  the  same  capacity  and  storage  level  at  the  end 
of  August.     For  the  Suburban  system  as  a  whole,  storage  amounted  to 
55.2  billion  gallons  and  71%  of  capacity  compared  to  57.4  billion 
gallons  and  74%  of  capacity  at  the  end  of  last  month. 

Crisis  Management  Training 

The  Department  participated  in  a  three-day  exercise  in 
Emergency  Management  Training  conducted  by  the  California 
Specialized  Training  Institute  and  under  the  aegis  of  the  Mayor's 
Office  of  Emergency  Services.     The  exercise,  using  the  scenario  of  a 
catastrophic  earthquake,  was  attended  by  all  major  City  departments 
and  provided  a  valuable  learning  experience  for  Water  Department 
management . 
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Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  228.8  million 
gallons  per  day  (MGD)   for  the  month  of  September. 

2.  Sunol  Valley  Filtration  Plant  treated  69.9  MGD. 
San  Andreas  Filtration  Plant  treated  55.8  MGD. 

3.  Consumption  (MGD  average): 

September  1986  -  307.0)  10.2  percent  1 

September  1985  -  342.0) 

September  1986  -  307.0)  3.5  percent  m< 

September  1976  -  296.5) 

12  months  preceding 

October  1,   1986     -     277.0)  1.0  percent  mi 

October  1,   1985     -  274.2) 

4.  Storage  (million  gallons)  as  of  October  1: 


1985 


1986 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.   (Capacity  48,014) 


27,600 


36  ,399 


8  ,799 


76 


Peninsula  Div.   (Capacity  29,783) 


16,212 


18  ,790 


2,578 


63 


Total   (Maximum  Capacity  77,797) 


43,812 


55  ,189 


11  ,377 


71 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  3  locations 
and  locks  were  stolen  from  gates  at  2  different  locations.     A  12-foot 
gate  was  damaged  along  Canada  Road.     Several  Department  signs  were 
stolen  or  destroyed  in  various  areas  of  the  watershed  perimeter.  The 
cost  of  vandalism  repairs  was  $500.00.     A  total  of  67  trespassers  were 
evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  along  Marsh  Road 
and  the  Calaveras  Reservior.     Padlocks  were  stolen  from  two  newly 
installed  gates  behind  the  Calaveras  Reservoir.     Repair  of  vandalism 
damage  amounted  to  $300.00.     A  total  of  65  trespassers  were  evicted 
during  the  month. 


Net  Paying  Sales 


Actual 

Es  t  imated 

Increase 

Increase/Decrease  (%) 
Leases  and  Permits 


September 
1986 

$5,080,267 

4  ,780  ,  223 

300,044 

6.28 


Fiscal  Year 
To  Date 

$16,223,039 

15  ,654  ,810 

568  ,229 

3.63 


By  the  terms  of  their  leases  the  following  four  enterprises  pay  in 
September  all  royalties  or  percentage  of  revenue  through  August. 


Santa  Clara  Sand  and  Gravel 
Sunol  Golf  Course 
Crystal  Springs  Golf  Course 
Mission  Valley  Rock 


$31  ,230  .94 
23,100.64 
18,215.85 
44,320.00 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10, 000-mile  inspections  were  conducted  on  14  vehicles. 

Vehicle  Accidents 

During  the  month  of  September  there  was  3  accidents,  all  of 
which  were  possibly  avoidable. 

Industrial  Accidents 

There  were  5   lost-time  injuries  in  September.     There  is  a  total 
of  49  for  the  calendar  year. 

Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


Flush  in 


& 


September 
1986 


175 

September 
1986 

19 
16 


The  flushing  program  was  suspended  in  September. 


Mains  (all  sizes),  lineal 
feet 


September 
1986 


-0- 


Fiscal  Year 
1986-87 


746 


Fiscal  Year 
1986-87 


80 
45 


Fiscal  Year 
1986-87 


-0- 
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MONTHLY  STATUS  REPORT 


CONTRACT  PREPARATION 

September,  1986  

Mo.  Yr.  PREPARED  BY:   T .  Dickerman 


D 

TRACT 

J  • 

PROJECT 

EST. 
LGTH . 

EST. 

PERCENT 
COMPLETE 

Schedul ed 
completion  of 
Plans  &  Specs. 

REMARKS 

COST 

This 
Month 

Total 

1943 

8-Inch  D.I.  Main  in  Sutter  Street, 
Sansome  to  Taylor  Streets 

3,200  : 

980,000 

8 

98 

October  1986 
(Revised) 

Main  Replacement 

1966 

8-Inch  D.I.  Main  in  Columbus  Avenue, 
Washington  to  Union  Streets 

2,650 

$739,000 

20 

90 

October  1986 

Main  Replacement 

1967 

8-Inch  D.I.  Main  in  Steiner  Street, 
Sutter  to  Jackson  Streets 

3,000 

$484,000 

25 

85 

October  1986 
(Revised) 

Main  Replacement 

1968 

16-Inch  D.I.  Main  in  San  Jose  Avenue, 
Santa  Rosa  to  Geneva  Avenues 

3,700 

$682,000 

30 

 1 

70 

October  1986 

Feeder  Main 

1969 

8-Inch  D.I.  Main  in  Wawona  Street  and 

39th  Avenue,  45th  Ave.  to  Sloat  Blvd. 
• 

3,000 

$363,000 

20 

90 

October  1986 

Main  Replacement 

! 

LEASES  AND  REVOCABLE  PERMITS  EXECUTED  OR  TERMINATED  FOR  QUARTER  ENDING  September  30,  1986 

AGRICULTURE  5  LAND  DIVISION  -  ENGINEERING  DIVISION 
SAN  FRANCISCO  WATER  DEPARTMENT 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT 
DATE 


TERMINATI 
DATE 


L-3530 

L-1966A 
P-3578 

P-3571 

86-EP-4 

L-3530-A 

L-3430 

L-3557 
L-3554 


W.R.   Grace  Co.  San  Mateo  County 

(Orchard  Supply  Hardware) 

(Assignment  of  Lease  to  Wickes  Companies,  Inc.) 


Conti  Estate,  Inc. 

Dept.  of  Transportation 
(State  of  California) 

Saf f arian,  Jalil 

Braddock  §  Logan 


San  Mateo  County 
San  Mateo  County 

San  Mateo  County 
Alameda  County 
San  Mateo  County 


Wickes  Companies,  Inc. 
(Orchard  Supply  Hardware) 
(Assignment  of  Lease  from  W.   R.   Grace  Co.) 


Santa  Clara  Sand  and 

Gravel  Company 
(Amendment  to  Lease) 

Commonwealth  Equity  Trust 

Nelo 


Alameda  County 

Santa  Clara  County 
Santa  Clara  County 


P-3049C      Cypress  Garden  Apartments      Santa  Clara  County 


Construction  and  main- 
tenance of  retail  store, 
parking  areas  and  land- 
scaping . 

Parking  §  Landscaping 

Parking,  landscaping, 
ingress  §  egress. 

Driveway  §  Landscaping 

Construction  access. 

Construction  and  main- 
tenance of  retail  store, 
parking  areas  and  land- 
scaping . 

Gravel  quarry. 


Parking  $  Landscaping 

Construct  and  maintain 
parking  areas,  land- 
scaping, access  and 
eg  ress . 

Landscaping  and 
additional  parking. 


$150, 000. 00 

$  3,600.00 
$  300.00 

$  924.00 
$  500.00 
$150,000.00 


Roya 1 ty / 
50ef/ton 


$12,480.00 
$24,648.00 

$  2,378. 52 


5/1/84 


7/1/84 

1/1/85 
(Retro) 

10/1/85 

4/10/86 

6/13/86 
( Retro) 


6/20/86 
(Retro) 


7/1/86 
7/1/86 

7/1/86 


6/12/86 
(Retro) 


7/15/86 

7/31/86 

8/86 

4/30/14 


PERMIT/ 
LEASE 

NO.  PERMITTEE/LESSEE 


LOCATION 


P-3509        Carini's  Inc. 

P-3577        S.F.  Unified  School  Dist. 


San  Mateo  County 
San  Francisco 


P-2967A      Macia,  Joseph 

Lease  S.F.  Unified  School  Dist, 


Redwood  City 
San  Francisco 


L-3525  Prudential  Insurance  Co.  Santa  Clara  County 
P-3579        City  of  Milpitas  Santa  Clara  County 

P-3558         Grossi -Mi  11  if lect  Alameda  County 


P-3531        Almanor,   Ltd.  Santa  Clara  County 

(Formerly  Denholm,  Harris  S  Co.) 

L-3556        Santa  Clara,   City  of  Santa  Clara  County 

Redevelopment  Agency 

86-EP-16     Olympia  Properties,   Inc.         Alameda  County 


P-2902A       Fremont  Cable  TV,  Inc. 


Alameda  County 


PURPOSE 


CONS  I DERAT I ON       COMMENCEMENT  TERMINATIO 
PER  YEAR   DATE  DATE 


Automobile  storage.  $  4,082.40  7/1/86 

Site  for  transportable  $  1.00  7/1/86 
classrooms . 

Light  Storage  $       253.00  7/1/86 

Construction  and    7/8/86 

development  of  a  small 
elementary,  middle  or 
high  traditional  academic 
school . 

Parking  $  Landscaping  $  6,474.00  8/1/86 

Bicycle  Path  and  $    8/1/86 

Landscapi  ng 

Parking,  access  and  $  1,848.60  8/1/86 
landscaping . 

Parking  $  Landscaping  $  3,187.56  8/1/86 


$48, 880. 08 


8/1/86 


Construct  two  new  street  $  2,500.00 
crossings,  parking  and  (Permit  and 
landscaping.  Monument  Fees) 


8/6/86 


Maintain  underground  $ 
condui  t . 


340. 50 


9/1/86 


2 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


P-3420A      Coffaro,  Louis 

dba  Car  Care  Center 


San  Mateo  County 


P-1655A      Sundial  Broadcasting  Corp.     San  Mateo  County 


P-3580        Ron  Price  Motors 
86-EP-17     Pacific  Gas  $  Electric 


San  Mateo  County 
San  Mateo  County 


PURPOSE 


CONS  I DERAT I  ON       COMMENCEMENT  TERMINATIC 
PER  YEAR  DATE  DATE 


Parking  vehicles. 


$  3,405.00 


9/1/86 


Maintain  transmitter 
station. 

Automobile  storage. 

Install  electrical 
condui  t s . 


$  2,860.00 


9/1/86 


$       400.00/mo.  9/1/86 

$  500.00  9/15/86 
(Permit  Fee) 
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PERMIT/ 
LEASE 
NO. 


PERMITTEE/ LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT 
DATE 


TERMINATIOI 
DATE 


G-391-86  Mrs.   Wanda  J.  Kopp 

G-347-86  Westside  Seven 

G-353-86  Richard  Arizumi 

G-351-86  Blanche  E.  Guntli 

G-359-86  Sara  Kriske  (Estate  of) 

(Paul  B.    Jensen,  Coroner 
&  Public  Administrator) 

G-342-86  Leon  Principal 

G-340-&6  Frank  Sanfelice 

G-333-86)         Teresa  Wood 

(Trustee:   Mrs. Peggy  H. 

Wester ) 


Santa  Clara  County 
San  Mateo  County 

San  Mateo  County 

San  Mateo  County 
San  Mateo  County 

San  Mateo  County 
San  Mateo  County 
San  Mateo  County 


Domestic  Garden  Permit 


$5.00 
$5.00 

$5.00 

$  5.00 
$5.00 

$5.00 
$5.00 
$5.00 


July  1,  1986 
(Exp:  6-30-88) 


NEW 


July 

1 , 

1986 

NEW 

Aug. 

1, 

1986 

NEW 

(Exp: 

:  7- 

-31-88) 

Aug. 

1, 

1986 

NEW 

Aug. 

1 , 

1986 

NEW 

Aug. 

1, 

1986 

NEW 

Aug. 

1, 

1986 

NEW 

Aug. 

1  , 

1986 

NEW 

G-396-86  Michael  A.  Holubar 

G-394-86  Mrs.   Katy  Maynard 

G-360-86  Friedrich  Sartor 


San  Mateo  County 

San  Mateo  County 
San  Mateo  County 


$5.00 

$5.00 
$5.00 


Aug. 15,  1986 
(Exp:  8-14-88) 

Aug. 15,  1986 
Aug. 15,  1986 


NEW 

NEW 
NEW 


PERMIT/ 
LEASE 
NO. 

PERMITTEE/LESSEE 

LOCATION 

PURPOSE 

CONSIDERATION 
PER  YEAR 

COMMENCEMENT 
DATE 

TERM I NAT 10 
DATE 

G-395-86 

Gregg  Harvey 

San  Mateo  County 

Domestic  Garden 

Permit 

$  5.00 

Sept 
(Exp. 

.  1 
8- 

,  1986 
31-88) 

NEW 

G-393-86 

John  C.  Martinez 

Alameda  County 

ii 

M 

$  5.00 

Sept 

.    1,  1986 

NEW 

G-397-86 

John  Tokarek 

Alameda  County 

it 

M 

m 

Ip  o .  uu 

Sept' 
C  bxp . 

.15,  1986 
9-14-88) 

INC)  it 

G-55-80 

Philip  Chan 

City  &  County  of 
San  Francisco 

M 

ii 

ii 

$  5.00 

July 
(Exp. 

1, 
6- 

1986 
30-88 ) 

RENEWAL 

G-298-84 

Alice  G.  Bachtold 

San  Mateo  County 

ii 

M 

it 

$  5.00 

Aug. 
(Exp. 

1 , 
7- 

1986 
31-88 ) 

RENEWAL 

G-29-80 

John  J.  Beaty 

San  Mateo  County 

ii 

M 

ti 

ip  5  .  00 

Aug . 

1, 

1986 

RFNFWAL 

G-23-80 

Reinhold  E.   Becker,  Jr. 

San  Mateo  County 

M 

it 

tt 

Ij>  o  .  00 

Aug. 

1  , 

1986 

RFNEWAL 

G-25-80 

J.   R.  Bertram 

San  Mateo  County 

ii 

ii 

1 1 

Ip  5  .  00 

Aug . 

1, 

1986 

RFNEWAL 

G-42-80 

Juanita  Bousman 

Santa  Clara  County 

M 

ii 

ti 

$  5  .  00 

Aug . 

1, 

1986 

RFNEWAL 

G-12-80 

Phyllis  Brown 

Alameda  County 

M 

ii 

ti 

Ip   o  .  UU 

A  ii  p* 

1  , 

1986 

RFNEWAL 

G-44-80 

Mrs.   Marjorie  E.  Brown 

Alameda  County 

M 

it 

?  t 

$  5.00 

Aug. 

1  , 

1986 

RFNEWAL 

G-l-80 

Jeffrey  A.  Bruner 

Alameda  County 

ii 

it 

ii 

$  5.00 

Aug. 

1  , 

1986 

nfMlTW  A  T . 

RLN£it¥«ij 

G-56-80 

Philip  Chan 

City  &  County  of 

ii 

it 

ii 

$  5.00 

Aug. 

1, 

1986 

RENEWAL 

i 

San  Francisco 
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PERMIT/ 
LEASE 
NO. 

PERMITTEE/LESSEE 

LOCATION 

PURPOSE 

CONSIDERATION 
PER  YEAR 

COMMENCEMENT 
DATE 

TERM I NAT 
DATE 

G-57-80 

Philip  Chan 

City  and  County  of 
San  Francisco 

Domestic  Garden  Permit 

$  5 

00 

Aug. 

1 , 

1986 

RENEWAL 

G-17-80 

Roger  A.  Douglas 

Alameda  County 

M 

$  5 

00 

Auer 

1  ( 

1986 

RENEWAL 

G-31-80 

Richard  Gamberg 

San  Mateo  County 

M 

$  5 

00 

Aii  p* 

1 

1 986 

X  %J  \J  \J 

RENEWAL 

G-30-80 

Homer  Greenfield 

San  Mateo  County 

„ 

$  5 

00 

All  c 

1 

1986 

RENEWAL 

G-8-80 

Gary  L.  Hammond 

Alameda  County 

M 

00 

A 1 1  cr 

1 

RENEWAL 

G-62-80 

Mark  L.  Hirsch 

Alameda  County 

» 

00 

A  11  cr 

1  986 

RENEWAL 

G-14-80 

Daniel  C.  Jaramillo 

Alameda  County 

M 

00 

A 11  cr 

i 

x  » 

1  986 

JL  %J  yJ  \J 

RENEWAL 

G-52-80 

Bonnie  Jensen 

Santa  Clara  County 

00 

A li  cr 

i 

j.  , 

1  986 

RENEWAL 

G-49-80  , 

Mrs.   Loren  Kensinger 

Alameda  County 

„ 

00 

A  1 1  Cr 

1 

*  > 

1  986 
j_  «_/  <j  \j 

RENEWAL 

G-34-80 

Vera  B.  Lindeburg 

San  Mateo  County 

M 

00 

Ann" 
HUg  . 

1  986 

RENEWAL 

G-43-80 

Mrs.    Russell  S.  Lund 

Santa  Clara  County 

M 

on 

Ail  rp 

HUg  . 

1  986 

RENEWAL 

G-22-80 

Robert  B.  Macedo 

San  Mateo  County 

M 

$  5 

00 

Aug. 

1, 

1986 

RENEWAL 

G-293-84 

Wayne  D.  Mara 

Alameda  County 

... 

$  5 

00 

Aug. 

1, 

1986 

RENEWAL 

G-39-80 

Ludwig  Marent 

San  Mateo  County 

„ 

$  5 

00 

Aug. 

1 , 

1986 

RENEWAL 

G-35-80 

Dr.   Robert  B. 
McWill iams 

San  Mateo  County 

"                                "  " 

$  5 

00 

Aug. 

1, 

1986 

RENEWAL 

G-15-80 

James  J.  Melcher 

San  Mateo  County 

6 

$  5. 

00 

Aug. 

1, 

1986 

RENEWAL 

PERMIT/ 

TFAcF  CONSIDERATION       COMMENCEMENT  TERMINATION 


NO . 

PERMITTEE/ LESS EE 

LOCATION 

PURPOSE 

PER 

YEAR 

DATE 

DATE 

G-36-80 

Ernest  Muncherian 

San  Mateo  County 

Domestic  Garden  Permit 

$  5 

.00 

Aug. 

1  , 

1986 

RENEWAL 

G-6-80 

Mr.    A.    S.  Pacheco 

San  Mateo  County 

$  5 

.  00 

Aug. 

1 , 

1986 

y-\  n  XT       TIT  A  T 

RENEWAL 

G-16-80 

William  J.  Poate 

Alameda  County 

$  5 

.  00 

Aug. 

1, 

1986 

T~)  T?  XT  T?  TIT  A  T 

RENEWAL 

G-54-80 

Joseph  A.   Power,  Jr. 

City  &  County  of 
San  Francisco 

$  5 

.  00 

Aug. 

1, 

1986 

T~*  T"i  "XT  T?  TIT  A  T 

RENEWAL 

G-28-80 

Louis  J.  Ragnacci 

San  Mateo  County 

„ 

$  5 

.00 

Aug. 

1, 

1986 

RENEWAL 

G-38-80 

Frank  Roselli 

San  Mateo  County 

„ 

$  5 

.00 

Aug. 

1, 

1986 

RENEWAL 

G-26-80 

Steve  Schadler 

San  Mateo  County 

„ 

$  5 

.00 

Aug. 

1, 

1986 

RENEWAL 

G-59-80 

John  Sullivan 

Alameda  County 

„ 

$  5 

.  00 

Aug. 

1, 

1986 

RENEWAL 

G-292-84 

Erasmo  Torres 

Alameda  County 

„ 

$  5 

00 

Aug. 

1 , 

1986 

RENEWAL 

G-296-84 

Korbin  S.   Van  Dyke 

Alameda  County 

„ 

$  5 

.00 

Aug. 

1 , 

1986 

RENEWAL 

G-294-84 

Raeder  von  Uhlit 

Alameda  County 

ii              it  M 

$  5 

00 

Aug. 

1, 

1986 

RENEWAL 

G-295-84 

Robert  Wallace 

Alameda  County 

$  5 

00 

Aug. 

1 , 

1986 

RENEWAL 

G-32-80 

William  M.  Warren 

San  Mateo  County 

„ 

$  5 

00 

Aug. 

1 1 

1986 

RENEWAL 

G-297-84 

Miguel  Trabanino 

San  Mateo  County 

$  5 

00 

Aug. 
(Exp 

15, 
.  8- 

1986 
14-88) 

RENEWAL 

G-130-80 

Mrs.   Betty  Wieser 

Alameda  County 

$  5 

00 

Sept 
(Exp 

.  1, 
.  8- 

1986 
31-88) 

RENEWAL 
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PERMIT/ 

LEASE                                                                                                                                                                CONSIDERATION       COMMENCEMENT  TERMINATION 
NO.  PERMITTEE/LESSEE   LOCATION  PURPOSE  PER  YEAR  DATE  DATE 


G-3-80  R .   P.    Battaglia  San  Mateo  County  Domestic  Garden  Permit      8-26-86 

CANCELLED. 

G-53-80  James  A.   Herzbrun  San  Mateo  County      9-22-86 

CANCELLED. 

G-46-80  Mrs.   Arthur  Bickham  Alameda  County      9-23-86 

CANCELLED. 

G-13-80  Mrs.   Ursula  H.  Alameda  County  "  11      9-24-86 

Thompson  CANCELLED. 


LEASES  OR  PERMITS  DELINQUENT  IN  PAYMENT  FOR  QUARTER  ENDING  September   30,  1986 

AGRICULTURE  $  LAND  DIVISION 
SAN  FRANCISCO  WATER  DEPARTMENT 


LEASE/ 

PERMIT                                                      RENTAL                 DELINQUENT  TOTAL  TAXES  AND  PRESENT  STATUS 

NO.  LESSEE/PERMITTEE  AGREEMENT  PERIOD  RENT  DUE  ASSESSMENTS  TOTAL  DUE  OF  COLLECTION  EFFOF 


p  _ 
r 

7  T  7  0  A 

Aetna  Life  Insurance 

<t  c  7  \    C  A 

Or  t        1  QR4 

$ 

971. 93 

Monthly 

and 

plus  $75 

June  1986 

late  charge 

T 

L  - 

7-171 
O  L  1 1 

American  Savings 

4/81 

$510. 00 

Ar,r,  1       1  QOI 

Ap  r  1 1  1  y  0 1 

4>Do,yi  /  .  01 

1  y  0  u 

0 1 
-  0 1 

£           "7  O  T 

3>       /  O  L  . 

C  A 

$65,054. 

49 

and  Loan  Assn. 

Monthly 

thru 

1981 

-82 

881. 

45 

12/82 

$840.48 

Sept.  1986 

1982 

-83 

1 , 016. 

34 

Monthly 

1983 

-84 

1,088. 

63 

1  y  0  4 

0  c 
-00 

1,141. 

A  A 

90 

1985 

-86 

1  ,  226. 

00 

T) 

r  - 

3  1 1 1 JJ 

Benassini,  Robert 

$60.00 

An.; 1     1  AO  A 

Apr 11  1 y  00 

1  A  O  A 

1984 

0  r 

$  13 

.  92 

$ 

283. 

92 

Monthly 

thru 

plus  $150 

June  1986 

late  charge 

L- 

3380A 

Willi  dill    0.  DcIlUOW 

$8,390.80 

May  1983 

$15,184.10 

$15,184. 

10 

Semi -Annual ly 

thru 

4; 1    ^ Q7  ^0 

April  1984 

credi  t ) 

P- 

3294 

Fremont,  City  of 

1985 

-86 

$33. 77 

$ 

33. 

77 

P- 

3188 

Fremont,   City  of 

1985 

-86 

$19.36 

$ 

19. 

36 

P- 

3110 

Fremont,   City  of 

1985 

-86 

$43. 66 

$ 

43. 

66 

P- 

3111 

Fremont,   City  of 

1985 

-86 

$35.25 

$ 

35. 

25 

Making  direct  contact 
requesting  payment. 


Has  been  referred  to 
City  Attorney;  Water 
Department  continues 
to  send  monthly  in- 
voices. 


Making  direct  contact 
requesting  payment. 

Account  written  off  - 

July  1986. 

Making  direct  contact 
requesting  payment. 

Making  direct  contact 
requesting  payment. 

Making  direct  contact 
requesting  payment. 

Making  direct  contact 
requesting  payment. 


LEASE/ 
PERMIT 
NO. 


LESSEE/PERMITTEE 


RENTAL 
AGREEMENT 


DELINQUENT 
PERIOD 


TOTAL 
RENT  DUE 


TAXES  AND 
ASSESSMENTS 


TOTAL  DUE 


PRESENT  STATUS 
OF  COLLECTION  EFFOI 


P-3112       Fremont,   City  of 


P-3113       Fremont,   City  of 


P-2933       Fremont,   City  of 


P-3172      Matadero  Creek 


P-3407      McElroy,  Jack 


P-3086      Page  Mill  Hill 


P-2424       Power  Design 

Pacific,  Inc. 


P-3522       Renault  $  Handley 
Investment  Co. 


$85. 00 
Monthly 


$250. 00 
Monthly 


$450. 00 
Monthly 


Nov.  1980 

thru 
Sept.  1986 


Aug.  1986 

thru 
Sept.  1986 


Oct.  1984 

thru 
Sept.  1986 


$6,035.00 


$  500.00 


$10,800.00 


1985-86  $106.37 


1985-86  $41.06 


1985-86  $103.42 


1983-  84  $348.80 

1984-  85  363.74 

1985-  86  391.63 


1984-  85  $419.71 

1985-  86  451.88 


1983-  84  $487.46 

1984-  85  508.35 

1985-  86  547.32 

1984-  85  $298.63 

1985-  86  323.77 


$  106.37 
$  41.06 
$  103.42 
$7,139. 17 

$  500.00 
$  871.59 

$  1,543.13 
$11,422.40 


Making  direct  contact 
requesting  payment. 

Making  direct  contact 
requesting  payment. 

Making  direct  contact 
requesting  payment. 

Has  been  referred  to 
City  Attorney;  Water 
Department  continues 
send  monthly  invoices. 

Making  direct  contact 
requesting  payment. 


Has  been  referred  to 
City  Attorney;  Water 
Department  continues  i 
send  monthly  invoices. 

Put  on  hold.  Part  of 
Stanford  case. 


Referred  to  City 
Attorney. 
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LEASE/ 

PERMIT                                                      RENTAL  DELINQUENT 
NO.  LESSEE/PERMITTEE   AGREEMENT   PERIOD 


L-3076      Rincon  Vitova 
Insectar i  es 

P-3298      Walsh  $  Sons 


$5,684. 50 
Semi -Annual ly 

$254. 31 
Monthly 


May  1983 


July  1986 

thru 
Sept.  1986 


P-3409A    Willow  Park  Mt. 

View  Homeowners' 
Association 


$508. 71 
Monthly 


Aug.  1986 

thru 
Sept.  1986 


TOTAL 
RENT  DUE 


TAXES  AND 
ASSESSMENTS 


TOTAL  DUE 


PRESENT  STATUS 
OF  COLLECTION  EFFC 


$760.00  $       760.00      Account  written  off  - 

June  1986. 

$812.93  plus  $       962.93      Making  direct  contact 

$150  late  requesting  payment, 

charge 

$1,017.42  $  1,017.42      Making  direct  contact 

requesting  payment. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
October  28,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Joseph  F.  Barletta 


Jeffrey  Lee 


Charna  E.  Staten 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Gail  Johnson 


ACTING  SECRETARY 


86-160 


Call  to  Order:     2:05  P.M. 


Present:     President  H .  Welton  Flynn,  Vice  President  Arthur  V.  Toupin, 
Commissioner  Joseph  F.  Barletta 

Excused:     Commissioner  Jeffrey  Lee,  Commissioner  Charna  E.  Staten 


The  Minutes  of  the  regular  meeting  of  October  14,   1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0437       MR      Approving  compromise  settlements  in  the  amount  of 

$5,036.56  and  collections  in  the  amount  of  $10,464.67, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  September  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0438       MR      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-953,  Lighting,  Rehabilitation  and 
Energy  Conservation,  Presidio,   Potrero,  Metro  and 
Woods  Divisions. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0439       EC      Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  Professional  Services  Contract  with  Michael 
Rhea  &  Associates,   Inc.,   for  technical  and  financial 
analyses  of  Energy  Management  System  applications  in 
municipal  facilities,  for  an  amount  not  to  exceed 
$50,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


86-161 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0440       HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-754R2,  Transit  Power  Substations  -  Repair 
Leaks,  as  satisfactorily  completed;   approving  Credit 
Contract  Modification  No.   1  in  the  amount  of 
$1,837.64;   authorizing  an  extension  of  time  for 
unavoidable  delays  of  8  working  days;   and  authorizing 
final  payment  in  the  amount  of  £28,419.90  to  Alpha 
Waterproofing  and  Restoration,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0441       HH      Accepting  work  performed  by  Sverdrup  &  Parcel  and 
Associates,   Inc.   under  the  Professional  Services 
Contract  for  a  Feasibility  Study  of  the  0 ' Shaughnessy 
Dam  Hydroelectric  Plant,   as  satisfactorily  completed; 
and  authorizing  final  payment  in  the  amount  of 
$1,289.60. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0442      HH      Accepting  work  performed  by  Foster  Engineering,  Inc. 

under  the  Professional  Services  Contract  for  the  Slope 
Stability  and  Hydraulic  Study  for  the  Moccasin  Dam,  as 
satisfactorily  completed;   and  authorizing  final 
payment  in  the  amount  of  $4,050.01. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0443      MR      Recognizing  and  honoring  John  L.  McDonnell  on  his 

retirement  from  AC  Transit's  Board  of  Directors,  and 
commending  him  for  his  superior  leadership  and 
commitment  to  excellence  in  his  thirty  years  of  public 
transit  service. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0444      WD      Approving  the  grant  of  an  easement  for  roadway 

purposes  to  Country  Village  Developers  over  a  certain 
portion  of  City-owned  land  being  Parcels  1222(5)  and 
1224(6)  of  Bay  Division  Pipeline  Nos .   1  and  2  Right  of 
Way  being  the  northern  half  of  Bellflower  Drive  in 
Newark,  and  authorizing  the  Director  of  Property  to 
proceed  with  the  determination  of  the  easement's  fair 
market  value  and  grant  of  the  easement. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


86-162 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  a  permanent  loan  agreement  with  Sydney 
Tramway  Museum  for  the  loan  of  surplus  Municipal 
Railway  PCC  Car  No.   1014  for  use  in  Australia's  1988 
Bicentennial  Celebration  and  for  educational  purposes. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the  amount 
of  $375,000  for  the  development  of  a  Specific  Plan  for 
the  Water  Department's  Pleasanton  properties. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the  amount 
of  $55,239  for  four  new  staff  positions  required  by 
the  Hetch  Hetchy  Administrative  Division  to  administer 
new,   long-term  power  sale  and  purchase  contracts. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
amend  a  Professional  Services  Contract  with  Call  Co., 
Ltd.   for  services  related  to  power  contract 
negotiations,   increasing  the  contract  amount  by 
$100,000  to  a  sum  not  to  exceed  $185,000. 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta 


On  motion  of  Barletta,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.  HH-657,  No.  5 
Fulton  Line,  Van  Ness  Avenue  to  Westerly  Terminus 
Trolley  Coach  Overhead  Reconstruction,   in  the  amount 
of  $2,131,000,   to  Kingston  Associates,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


86-163 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  a  Credit  Modification  in  the  amount  of 
$62,173  to  an  Agreement  with  the  Tudor  Engineering 
Company  for  professional  services  related  to  the 
Municipal  Railway  Harrison  Street  Project;  authorizing 
final  payment  in  the  amount  of  $143,803.18  to  the 
Tudor  Engineering  Company;  accepting  the  Tudor 
Engineering  Company's  withdrawal  of  all  requests  for 
additional  compensation  from  the  City  for  services 
associated  with  the  project;   and  releasing  the  Tudor 
Engineering  Company  from  all  damages  resulting  from 
delay  in  project  completion. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  the  Second  Supplemental  Agreement  in 
Modification  of  a  Gravel  Quarry  Lease  to  the  Mission 
Valley  Rock  Company,   for  Water  Department  land  near 
Sunol,   amending  subparagraph  D  of  Section  7  - 
Operation  of  Quarry  provision;  and  consenting  to  the 
amendment  of  the  sublease  by  and  between  G.  Armanino 
and  Son,  Inc.,   and  Mission  Valley  Rock  Company, 
modifying  Paragraph  9.D  thereof. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Amending  Section  2.4.2  of  the  Transit  Impact 
Development  Fee  Regulations,  adding  the  new  category 
of  "garment  manufacturing"  with  a  non-office  credit 
factor  of  1.00. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of  Finance 
to  apply  for,   accept,  and  expend  $8,934,648  of  Urban 
Mass  Transportation  Act   (UMTA)   Section  9  monies  for 
1986-87  Municipal  Railway  operations,  $32,502,732  of 
UMTA  Section  9  capital  assistance  funds  and  $8,125,683 
from  local  match  funds  for  eleven  Municipal  Railway 
capital  improvement  projects. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


86-164 


Report  of  the  General  Manager 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities  stated 
that  he  was  compelled  to  remove  Item  17  on  the  Transit  Shelter 
Program  contract  from  today's  Commission  calendar  because  the  Human 
Rights  Commission  has  not  yet  completed  its  investigation  leading  to 
the  finding  of  Minority  Business  Enterprise,  Women  Business 
Enterprise,  and  local  business  preferences.     The  Director  of  the 
Human  Rights  Commission  assured  Mr.  Nothenberg  yesterday  that  the 
work  would  be  completed  within  a  week  to  ten  days  and  furnished  to 
our  contract  Compliance  Officer.     Staff  will  then  be  in  a  position  to 
make  a  recommendation  to  the  Commission.     Mr.  Nothenberg  said  he 
believed  the  Transit  Shelter  item  would  be  back  on  the  calendar  at 
the  next  Commission  meeting  on  November  12. 

Mr.  Nothenberg  announced  that  Ms.  Ann  Branston,  Deputy  General 
Manager  for  Equipment  Maintenance,  Municipal  Railway,  won  the  top 
SPUR  award  of  $1250  as  the  Manager  of  the  Year. 

Mr.  Nothenberg  reported  that  the  Holm  Powerhouse  went  back  into  full 
operation  three  days  ago. 

******** 

No?°HH-657.N°*  86"0449  "  Re9arding  award  of  Hetch  Hetchy  Contract 

Mr.  Arnold  Baker,  Contract  Compliance  Officer,   PUC,   reported  that  he 
had  worked  with  Kingston  Associates,   the  apparent  low  bidder,  to  help 
them  achieve  the  Minority  Business  Enterprise  and  Women  Business 
Enterprise  goals,   after  receiving  verbal  guidance  from  the  City 

™*°m£pY*  /^9wo^n  has.achieved  the  goals  of  the  contract,  with  over 
30%  MBE  and  5%  WBE  participation.     Kingston  has  achieved  these  goals 
m  ways  consistent  with  Mr.   Baker's  understanding  of  the  federal 
regulations,  and  Mr.  Baker  checked  those  regulations  with  the  Civil 
Rights  Officers  of  UMTA  in  terms  of  suppliers. 

Mr.   Michael  London,  attorney  for  J.   Conrad  Abbett,  stated  that  they 
were  protesting  the  bid  submitted  by  Kingston  Associates  because  (1) 
allowing  Kingston,   at  this  point,   to  modify  their  MBE  and  WBE  numbers 
is  not  in  accordance  with  the  solicitation  and,   therefore,   cannot  be 
condoned  or  allowed  by  the  Commission;   and   (2)   Kingston's  MBE  and  WBE 
numbers,  even  as  modified,  do  not  meet  the  goals.     Kingston's  bid  is 
not  responsive. 

Mr.  J.  Conrad  Abbett,  of  Abbett  Electric  Corp.,  stated  that  the  bid 
submitted  by  Kingston  Associates  should  be  rejected.     What  Kingston 
is  trying  to  do  cannot  be  achieved  by  using  suppliers.     They  must  use 
subcontractors,   and  they  cannot  add  subcontractors  after  the  bid  is 
closed.     Kingston's  original  bid  was  not  in  accordance  with  the 
required  provisions  for  bidding. 

In  response  to  questions  by  the  Commission,  Mr.   Krueger  said  that  as 
far  as  adding  suppliers,  or  subcontractors  who  have  less  than 
one-half  of  one  percent  of  the  work  is  concerned,   it  is  the  opinion 
of  the  City  Attorney's  office  that  Mr.   Baker  can  work  with  Kingston 
Associates  to  help  them  meet  their  MBE  and  WBE  goals. 

Mr.  Martin  A.  Gilman,  Vice  President  of  Kingston  Contracting  and  a 
partner  in  Kingston  Associates,  stated  that  Kingston  is  acting  in 
good  faith  regarding  affirmative  action  and  minority  participation  in 
the  program. 


86-165 


Commissioner  Barletta  moved,  Commissioner  Toupin  seconded,  to  award 
the  contract  to  Kingston  Associates.     Resolution  No.  86-0449  was 
unanimously  adopted. 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED:      2:52  P.M. 


GAIL  JOHNSON 
Acting  Secretary 


86-166 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86*" '0437 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers,  and  the 
City  Attorney,  hereby  approves  compromise  settlements,  Month  of 
September,  1986,  total  amount  billed:    $5,557.92  total  compromise 
settlements:  $5,036.56  and  approves  collections  Month  of  September 
1986,  amount  of  $10,464.67,  for  payment  from  miscellaneous 
debtors,  per  lists  dated  October  3,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  »  meeting  of  QCTOBIR  2  P  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0438 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-953, 
Lighting,  Rehabilitation  and  Energy  Conservation,  Presidio,  Potrero, 
Metro  and  Woods  Divisions,  is  to  be  funded  from  existing  Bureau  of 
Energy  Conservation  capital  project  funds  for  each  facility;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  by  staff  and  hereby  authorizes  Bid  Call 
as  follows: 

Municipal  Railway  Contract  No.  MR-953,  Lighting, 
Rehabilitation  and  Energy  Conservation,  Presidio, 
Potrero,  Metro  and  Woods  Divisions. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„     ,  OCTOBER  2  6  1986  ti  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0439 


WHEREAS,   by  Resolution  No.   86-0363,  adopted  September  10, 
1986,   the  Public  Utilities  Commission  authorized  the  Bureau  of 
Energy  Conservation  to  circulate  a  Request  for  Proposals  for  a 
consultant  to  perform  technical  and  financial  analyses  of 
Energy  Management  System  applications  in  City  facilities;  and 

WHEREAS,  the  work,  which  will  cost  $50,000  and  for  which 
funds  are  available  in  the  Bureau's  FY  1986/87  budget,  is  part 
of  a  Citywide  energy  management  program;  and 

WHEREAS,   the  Bureau  of  Energy  Conservation  has 
recommended  three  professinal  consulting  firms  considered  to  be 
qualified  to  perform  this  work;  and 

WHEREAS,   the  Selection  Committee  has  determined  that 
Michael  Rhea  &  Associates,   Inc.   is  the  most  qualified  of  the 
firms  to  perform  the  work,   now,   THEREFORE,   be  it 

RESOLVED,   that  this  Commission  hereby  authorizes  the 
General  Manager  to  select  Michael  Rhea  &  Associates,    Inc.  as 
the  consultant  for  the  work,   and  to  execute  a  professional 
service  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„     ,  nftTOBER  2  8 1986 

at  its  meeting  of  — vv  '   :  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


PESOLUT.ON  No.  _8fr-0440 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  754R2,  Transit  Power  Substations  -  Repair 
Leaks,  as  satisfactorily  completed;  approves  Credit  Modification  of 
Contract  No.  1  in  the  amount  of  $1,837.64;  authorizes  an  extension  of 
time  for  unavoidable  delays  of  8  working  days;  and  authorizes  final 
payment  in  the  amount  of  $28,419.90  to  the  Contractor,  Alpha 
Waterproofing  and  Restoration. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  8  1986 


at  its  meeting  of 

Secretary.  Vublic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIO 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.     86"" 0441 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Professional  Services  contract  with  Sverdrup  8  Parcel  and  Associates, 
Inc.  for  Professional  Services  Feasibility  Study  of  O'Shaughnessy  Dam 
Hydroelectric  Plant  as  satisfactorily  complete  and  authorizes  final 
payment  in  the  amount  of  $1,289.60. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  QCTJ»_2£886. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0442 

RESOLUTION  No.     WW  v*-*** 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Professional  Services  Contract  with  Foster  Engineering,  Inc.  for  tne  Slope 
Stability  and  Hydraulic  Study  for  Moccasin  Dam  as  satisfactorily  completed  and 
authorizes  Final  Payment  in  the  amount  of  $4,0bU.0l. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  81986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTV  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 

86-0443 


WHEREAS,  John  L.  McDonnell  is  retiring  after  thirty  years  of  service  as  a 
member  of  the  Alameda-Contra  Costa  Transit  District's  Board  of  Directors;  and 

WHEREAS,  Mr.  McDonnell  was  one  of  the  original  members  of  that  district's 
board,  and  has  served  as  president  of  that  board  four  times,  and  has  been 
Chairman  of  the  American  Public  Transit  Association;  and 

WHEREAS,  Mr.  McDonnell  has  over  the  past  thirty  years  established  a  fine 
record  of  service  in  transit-promoting  activities  and  organizations  at  the 
regional,  state,  and  national  level;  and 

WHEREAS,  the  AC  Transit  District  is  one  of  the  partners  with  the  Municipal 
Railway  in  providing  regional  transit  service  to  San  Franciscans  and  other 
transit  riders  in  the  Bay  Area;  now  therefore  be  it 

RESOLVED,  that  this  Commission  recognizes  and  honors  John  L.  McDonnell  on 
his  retirement  from  AC  Transit's  Board  of  Directors,  and  commends  him  for  his 
superior  leadership  and  commitment  to  excellence  in  his  thirty  years  of  public 
transit  service. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetins  of  OCTOBER    2  3  1986   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0444 


WHEREAS,  The  Country  Village  Developers,   the  adjoin- 
ing property  owners  of  Bay  Division  Pipeline  Nos .    1  &  2  Right 
of  Way,   have  requested  a  grant  of  an  easement  for  roadway 
purposes  over  certain  portion  of  City  owned  Parcels  1222(5) 
and  1224(6)  of  said  right  of  way  being  the  northern  half  of 
Bellflower  Drive  with  the  easement  later  assigned  to  City  of 
Newark,  and 

WHEREAS,  The  southern  half  of  Bellflower  Drive  cross- 
ing subject  right  of  way  had  been  constructed  by  another 
Developer  in   1964,  and 

WHEREAS,  The  Water  Department  has  reviewed  the  sub- 
ject request,   and  the  Water  Department  is  agreeable  to  the 
grant  subject  to  reservations  and  conditions  to  insure  City's 
use  for  pipeline  purposes  and  a  consideration  to  be  determined 
by  the  Director  of  Property;   now,   therefore  be  it 

RESOLVED,   That  this  Commission  hereby  approves  the 
subject  grant  of  easement  for  the  requested  use  and  authorizes 
the  Director  of  Property  to  proceed  with  the  determination  of 
the  easement's  fair  market  value  and  grant  of  the  easement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER    2  81986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86— 0445 

WHEREAS,  Commission,  in  its  management  and  operation  of  the  Municipal 
Railway  of  San  Francisco,  is  in  the  process  of  updating  its  trolley  vehi- 
cles; and 

WHEREAS,  A  portion  of  the  trolleys  and  miscellaneous  spare  parts  of 
its  existing  fleet  have  become  outdated  or  surplus  to  its  operations;  and 
are  currently  being  held  in  storage  on  Pier  70; 

WHEREAS,  The  City  and  County  of  San  Francisco  and  Sydney,  Australia 
are  "sister  cities";  and 

WHEREAS,  The  Sydney  Tramway  Museum  ("Museum")  is  preparing  to  cele- 
brate Australia's  Bicentennial  in  1988;  and 

WHEREAS,  "Museum"  is  desirous  of  taking  possession  of  one  of  such 
surplus  trolleys  and  miscellaneous  spare  parts  to  be  used  to  help  celebrate 
said  Bicentennial  and  for  educational  purposes;  and 

WHEREAS,  It  is  in  the  spirit  of  the  sister  city  agreement  and  in  the 
public  interest;  now  therefore,  be  it 

RESOLVED,  That  PCC  Car  No.  1014  and  miscellaneous  spare  parts  subject 
to  availability  are  hereby  loaned  to  "Museum"  to  help  celebrate  Australia's 
Bicentennial  and  for  educational  purposes,  to  be  used  either  as  a  display  or 
for  use  as  an  operating  vehicle;  and  be  it  further 

RESOLVED,  That  "Museum"  will,  after  written  notice  and  no  later  than 
two  years  from  the  date  of  this  resolution;  at  its  sole  cost  and  expense, 
remove  the  trolley  and  miscellaneous  spare  parts  from  the  premises  of  the 
Municipal  Railway  on  Pier  70,  San  Francisco,  California  and  transport  it  to 
its  intended  place  of  use,  and  assume  all  liability  connected  with  said 
equipment;  and,  be  it  further 

RESOLVED,  That  the  term  for  which  said  trolley  and  miscellaneous  spare 
parts  are  loaned  is  indefinite,  provided,  however,  the  term  of  the  loan 
shall  expire  90  days  after  written  notice  to  "Museum"  from  Commission;  and 
be  it  further 

RESOLVED,  That  while  said  trolley  is  being  used  under  the  auspices  of 
"Museum"  it  shall  bear  a  placard  stating  that  the  trolley  is  the  property  of 
City  and  County  of  San  Francisco  Municipal  Railway  and  is  on  loan  to 
"Museum" . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 nr-roBER  2  81986   

Secretary,  Public  Utilities  Commission 


at  its  meeting  of . 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Water  Department  owns  approximately  550  acres  of  land  which 
is  no  longer  needed  in  the  Pleasanton  area;  and 

WHEREAS,  This  land  could  have  significant  development  value  if  the  SF 
PUC  undertakes  an  appropriate  planning  process;  and 

WHEREAS,  Revenue  from  the  sale  of  surplus  real  property  accrues  to  the 
Water  Department  to  support  its  operations  and  capital  improvements;  NOW 
THEREFORE  BE  IT 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  supplemental  appropriation  in  the 
amount  of  $375,000  for  the  development  of  a  Specific  Plan  for  the  Water 
Department  Pleasanton  properties,  funding  to  be  provided  from  the  Water 
Department's  unappropriated  revenue. 


0442R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  WTOPFR    2  ft  19RR- 


SecretaryTTublic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0447 


WHEREAS,  in  June  1985  the  Public  Utilities  Commission 
entered  into  new  agreements  with  the  Modesto  and  Turlock 
Irrigation  Districts  and  PG  &  E  for  the  sale  and  purchase  of 
electricity;  and 

WHEREAS,  the  agreements  specified  an  interim  period 
through  December  31,  1987  during  which  the  details  of  the  final 
thirty  year  contracts  would  be  negotiated;  and 

WHEREAS,  the  new  agreements  will  require  that  Hetchy 
change  its  method  of  power  generation  scheduling  to  a  more 
complex  dynamic  system  in  return  for  higher  revenues  and 

WHEREAS,  there  are  financial  risks  to  the  City  of  several 
million  dollars  annually  if  the  new  generation  scheduling  and 
operating  systems  are  not  administered  properly;  now  therefore 
be  it 

RESOLVED,  that  the  Public  Utilities  Commission  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  request  in  the  amount  of  $55,239  for 
four  new  staff  positions  required  to  administer  the  new  long 
term  power  sale  and  purchase  contracts.     Funding  will  come  from 
Hetchy' s  Unreserved  Fund  Balance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  81986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  This  Commission  desires  to  employ  consultants  for  temporary  and 
expert  services  to  assist  the  Commission  and  the  City  Attorney's  Office  in 
negotiating  long-term  energy  contracts  with  PGandE  and  the  Modesto  and  Turlock 
Irrigation  Districts;  and 

WHEREAS,  The  consultants  now  working  for  Call  Co.  Ltd.  have  been  employed 
for  the  past  three  years  by  the  City  Attorney's  office  working  on  matters 
relating  to  the  City's  energy  contracts;  and 

WHEREAS,  The  completion  of  the  long-term  agreements  between  the  parties 
has  proven  to  be  a  more  time-consuming  activity  than  was  originally  expected; 
now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  Commission  is 
authorized  to  amend  an  existing  Professional  Services  contract  between  the 
City  and  County  of  San  Francisco,  through  its  Public  Utilities  Commission,  and 
Call  Co.  Ltd.  for  two  years  to  increase  the  authorized  amount  by  $100,000  to 
not  exceed  $185,000.    Funds  ($100,000)  are  available  in  the  1986-87  Hetch 
Hetchy  Professional  Services  budget. 


1228F 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER    2  S  1986   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


REsoLUt,oNNo._86-0449 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  657,  existing  trolley 
coach  overhead  facilities  are  to  be  reconstructed  under  the  Trolley  Coach 
Overhead  Program,  with  financial  assistance  from  the  Federal  Government; 
and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
September  16,  1986;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  657,  No.  5  Fulton  Line,  Van  Ness  Avenue  to  Westerly  Terminus  Trolley 
Coach  Overhead  Reconstruction,  in  the  amount  of  $2,131,000.00  to  Kingston 
Associates,  660  Alabama  Street,  San  Francisco,  CA  94110,  as  the  lowest 
responsive  bidder  and  rejects  all  other  bids  for  the  work;  and  be  it 
further 

RESOLVED,  That  this  Commission  approves  the  utilization  of 
additional  funding  in  the  amount  of  $561,800.00  from  Fund  33-001-623-01. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetinz  of  "CTOPF.R    2  81986   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0450 


WHEREAS,  In  its  Resolution  No.  84-0066,  adopted  February  14,  1984,  tnis 
Commission  autnorized  its  Deputy  General  Manager  and  Cnief  Engineer  to 
negotiate  and  execute  a  professional  services  agreement  for  tne  design  and 
engineering  of  tne  Muni  Harrison  Street  Project;  and 

WHEREAS,  Said  Agreement  was  entered  into  with  a  total  agreement  amount 
of  $1 ,243,433;  and 

WHEREAS,  In  its  Resolution  No.  86-0378,  adopted  September  lu,  198b,  tnis 
Commission  approved  the  staff  recommendation  to  terminate  tne  professional 
services  agreement  with  Tudor  Engineering  Company;  and 

WHEREAS,  Settlement  has  oeen  concluded  whereby  the  total  agreement 
amount  shall  be  reduced  from  $1,243,433  to  $1,181,260;  and 

WHEREAS,  Tudor  Engineering  Company  nas  received  payments  to  date 
totalling  $1,037,456.82;  and 

WHEREAS,  Agreement  has  been  reached  wnereby  Tudor  Engineering  will 
withdraw  all  requests  for  additional  compensation  from  the  City  for  services 
associated  with  the  Muni  Harrison  Street  Project;  and 

WHEREAS,  Further  agreement  has  been  reached  wnereby  tne  City  will 
release  Tudor  Engineering  Company  from  damages  resulting  from  delay  in  project 
completion  which  include  costs  for  the  services  of  other  consultants,  otner 
costs  associated  with  redesign,  additional  costs  to  the  Municipal  Railway 
resulting  from  delay  in  project  completion,  additional  costs  to  the  Utilities 
Engineering  Bureau  and  Muni  incurred  during  tne  cost  reduction  effort,  and  any 
other  costs  associated  with  the  diminisned  scope  of  the  Muni  Harrison  street 
Project;  now  therefore  be  it 

RESOLVED,  That  the  Puolic  Utilities  Commission  approves  a  contract 
credit  modification  of  $62,173  thereby  reducing  the  total  agreement  amount 
from  $1,243,433  to  $1,181,260  for  the  engineering  design  services  of  Tudor 
Engineering  Company  performed  in  conjunction  with  tne  Muni  Harrison  Street 
Project;  and  be  it  furtner 

RESOLVED,  Tnat  this  Commission  approves  final  payment  to  Tudor 
Engineering  Company  in  the  amount  of  $143,803.18;  and  be  it  further 

RESOLVED,  That  this  Commission  accepts  Tudor  Engineering  Company's 
withdrawal  of  all  requests  for  additional  compensation  from  the  City  for 
services  associated  with  the  Muni  Harrison  Street  Project;  and  be  it  furtner 

RESOLVED,  That  the  Commission  releases  Tudor  Engineering  Company  from 
damages  resulting  from  delay  in  project  completion  wnicn  include  costs  for  the 
services  of  other  consultants,  other  costs  associated  with  redesign, 
additional  operating  and  maintenance  costs  to  the  Municipal  Railway, 
additional  costs  to  the  Utilities  Engineering  Bureau  and  Municipal  Railway 
incurred  during  tne  cost  reduction  effort,  and  any  other  costs  associated  with 
the  diminished  scope  of  the  Muni  Harrison  Street  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86"* "0451 


RESOLVED,  That  this  Commission  hereby  approves  and  authorizes 
the  execution  of  that  Second  Supplemental  Agreement  in  Modification  of 
Lease  for  Mission  Valley  Rock  Company  (copies  of  which  agreement  are  on 
file  with  San  Francisco  Water  Department)  so  as  to  modify  subparagraph  D 
of  Section  7  -  Operation  of  Quarry  provision  of  the  present  lease  (adopted 
January  10,  1978  by  Resolution  78-0013);  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  gives  consent  to  amend 
that  certain  sublease  dated  June  20,  1985  by  and  between  G.  Armanino  and 
Son,  Inc.,  and  Mission  Valley  Rock  Company  (adopted  April  23,  1985  by 
Resolution  85-0147)  by  modifying  Paragraph  9.D  thereof;  and  be  it  further 

RESOLVED,  That  pursuant  to  Section  7.402-1  of  the  Charter, 
the  subject  Second  Supplemental  Agreement  in  Modification  of  Lease  be 
submitted  to  the  Board  of  Supervisors  for  confirmation  by  Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  OCTOBER  2  8  1986   _ 

at  its  meeting  of   


1 


Secre ta ry,  ~Pu  b lie  U tili ties  Com m ission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  JM*~ 0452 


WHEREAS,  On  May  13,  1986,  the  Commission  directed  staff  to  do  research 
on  the  issue  of  conversion  credits  for  the  Transit  Impact  Development  Fee,  as 
they  might  apply  to  "garment  manufacturing"  and; 

WHEREAS,  Staff  has  completed  surveys  of  local  garment  manufacturing 
operations,  identifying  employment  densities,  employee  arrival  times,  and 
estimates  of  transit  versus  auto  usage  and; 

WHEREAS,  Said  results  of  surveys  have  been  applied  to  the  method  of 
determining  conversion  credit  factors  developed  for  the  City  by  its 
consultant,  Barton- Aschman,  Inc.  and; 

WHEREAS,  Results  of  application  of  survey  data  to  the  method  yield  a 
garment  manufacturing  credit  factor  of  1.00;  NOW  THEREFORE,  BE  IT 

RESOLVED,  That  the  Public  Utilities  Commission  amends  Section  2.4.2  of 
the  Transit  Impact  Development  Fee  Regulations,  adding  a  new  category 
"garment  manufacturing"  with  a  non-office  credit  factor  of  1.00. 


0434R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

nr.TOBER  .  2  8  1986 


at  its  meeting  of 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0453 

RESOLUTION  No.  *****  

WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make 
monies  available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended,  for  mass  transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,  is  an  eligible  claimant  for  capital  assistance  projects 
pursuant  to  Section  9  of  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicants,  including  the  provision  by  it  of  the 
local  share  of  project  costs;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964, 
that  in  connection  with  the  filing  of  an  application  for  assistance  under 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended,  the  applicant  give 
an  assurance  that  it  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  and  the  U.S.  Department  of  Transportation  requirements  thereunder; 
and 

WHEREAS,  it  is  the  aoal  of  the  applicant  that  minority  business 
enterprises  be  utilized  to  the  fullest  extent  possible  in  connection  with 
this  project,  and  that  definitive  procedures  shall  be  established  and 
administered  to  ensure  that  minority  businesses  shall  have  the  maximum 
possible  opportunity  to  compete  for  contracts,  supplies,  equipment 
contracts,  or  consultant  and  other  services;  and 

WHEREAS,  Section  9  is  a  formula-apportioned  resource  that  may  be 
used  for  any'eligible  planning,  capital,  and  operating  purposes;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  (MTC)  is 
preparing  a  regional  grant  application  for  Section  9  capital  and 
operating  assistance  funding  in  FY  1986-1987;  and 

WHEREAS,  Muni's  projects  that  are  included  in  the  regional  grant 
application  are  high  priority  Muni  capital  improvements  in  the  current 
Short  Range  Tranit  Plan,  now,  therefore  be  it 


RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  apply  for,  accept,  and  expend 
$8  934,648  of  UMTA  Section  9  monies  for  1986-87  Mum  operations, 
$32  502  732  of  UMTA  Section  9  capital  assistance  funds  and  $8, 12b, 683 
from  local  match  funds  such  as  State  Guideway  Capital  Funds  and/or  State 
Transit  Assistance  funds  and/or  Bridge  Toll  Net  Revenues  funds  and/or 
Hetch  Hetchy  Capital  Funds  for  trolley  overhead  projects  and/or    the  San 
Francisco  Municipal  Railway  Improvement  Corporation  monies  for  the 
following  Muni  projects:    Diesel  Bus  Purchase;  Automated  Public 
Information  System;  Maintenance  and  Repair  Equipment;  Service  Vehicles/ 
Sedan  Replacement;  Harrison  Annex  Non-Revenue  Vehicle  Shop;  Design  of 
Woods  Division  Redevelopment;  Fare  Extraction  System;  Design  of  Revenue 
Center  and  Equipment;  Potrero-Di vi sion  Modifications;  Mum  Metro 
Accessibility  Improvements;  and  Trolley  Overhead  Reconstruction: 
33  Ashbury  Line  as  detailed  in  Attachment  A;  and  be  it 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file  an 
application  on  behalf  of  the  City  and  County  of  San  Francisco  with  the 
U.S.  Department  of  Transportation  to  aid  in  the  financing  of  planning, 
capital,  and/or  operating  assistance  projects  pursuant  to  Section  9  of 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file  with  such 
application  an  assurance  or  any  other  document  required  by  the  U.S. 
Department  of  Transportation  effectuating  the  purpose  of  Title  VI  of  the 
Civil  Rights  Act  of  1964;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in  connection  with 
this  request;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  is  authorized  to  set 
forth  and  execute  affirmative  minority  business  policies  in  connection 
with  the  project's  procurement  needs;  and  be  it 

FURTHER  RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  are  requested  to  allocate  local  match 
financing  as  needed  for  this  federal  grant. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

TQBER  2  8  1986  ^ 


OCTOBER  2  81986 

at  its  meeting  of  '-^  — 


Secretary,  Public  Utilities  Commission 


ATTACHMENT  A 
1986-87  UMTA  SECTION  9  PROJECT  BUDGET 


1986-1987  Total  UMTA  Section  9  Project  Budget  1986-1987  UMTA  Sec.  9  Project  Budget 
Engineering/ 

1986-87  Procurement/                              Consultant       Indirect        Total  1986-87  Apportionment 

Project                                      Total  Cost  Construction       Force  Account       Services         Costs  UMTA  Cost        of  Indirect  Costs 

Bus  and  Related  Facilities 

Diesel  Bus  Purchase                        $24,948,000  $21,264,378          $2,494,800             -0-          $1,188,822  $19,958,400  $951,058 

Automated  Public  Information 

System                                              318,000  271,047                31,800             -0-  15,153  254,400  12,122 

Maintenance  and  Repair  Equipment       1,177,000  1,003,214              117,700            -0-  56,086  941,600  44,869 

Service  Vehicles/Sedan  Replacement       750,000  729,750                 -0-               -0-  20,250  600,000  16,200 

Harrison  Annex  Non-Revenue 

Vehicle  Shop                                  5,000,000  4,144,980               500,000             -0-  355,020  4,000,000  284,016 

Design  of  Woods  Division 

Redevelopment                                 1,855,000  -0-                  185,500        1,537,788  131,712  1,484,000  105,370 

Fare  Exraction  System                         208,604  202,972                 -0-               -0-  5,632  1:66,883  4,506 

Design  at  Revenue  Center  and 

Equipment                                          371,000  -0-                  250,675             -0-  120,325  296,800  96,260 

Fixed  Guideway  System 

Potrero  Division  Modifications          3,413,200  2,829,529             341,320               -0-  242,351  2,730,560  193,881 

Trolley  Overhead  Reconstructions: 

Ashbury  Line                                  2,120,000  1,757,472             212,000               -0-  150,528  1,696,000  120,422 

Muni  Metro  Accessibility 

Improvements                                     467,611  387,648              46,761               -0-  33,202  374,089  26,562 

$40,628,415  $32,590,990         $4,180,556         $1,537,788     $2,319,081  $32,502,732  $1,855,266 

(1814A) 


PUBLIC  UTILrr^TcOMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


Ol ANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHENBERG.  General  Manager 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


November  10,  1986 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing  an 
attorney-client  matter  on  Wednesday,  November  12,  1986,  in  Room  287,  City 
Hall,  San  Francisco,  California,  immediately  following  the  regular  meeting. 

This  meeting  is  in  compliance  with  Government  Code  Sections 
54956.9(a)  and  (b)  and  Charter  Section  3.500(f)  regarding  litigation  which 
has  been  filed  by  H.  J.  Olsen,  Inc.,  W.  R.  Thomason,  Inc.,  and  Chin  & 
Hensolt  and  brought  by  the  City  against  Chin  &  Hensolt. 


RAB :g j 

cc:     Members,  PUC 
R.  Nothenberg 
L.  Renne 
G.  Krueger 
F.  Nelson 
L.  Pio 


ROMAINE  A.  BOLDRIDGE 


Secretary 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  554-7316 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 

2:00  P.M. 

November  12,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Joseph  F.  Barletta 


Jeffrey  Lee 


Charna  E.  Staten 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


86-167 


Call  to  Order:     3:05  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Arthur  V.  Toupin, 
Commissioner  Joseph  F.  Barletta 

Excused:     Commissioner  Jeffrey  Lee,  Commissioner  Charna  E.  Staten 


The  Minutes  of  the  regular  meeting  of  October  28,  1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0454       MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$61,064. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0455      MR      Approving  compromise  settlements  in  the  amount  of 

$75.17  and  collections  in  the  amount  of  $13,093.75, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  October  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0456      WD      Awarding  Water  Department  Contract  No.  WD-1949,  8-Inch 
Ductile  Iron  Main  Installation  in  Minnesota  Street, 
between  Army  and  25th  Streets,   in  the  amount  of 
$56,486,   to  Uniacke  Construction,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0457      WD      Awarding  Water  Department  Contract  No.  WD-1956, 

16-Inch  Ductile  Iron  Main  Installation  in  Judah  Street 
between  19th  and  29th  Avenues,   in  the  amount  of 
$318,000,  to  Berrios  Construction  Company,  Inc., 
Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


86-168 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  Bureau  of  Energy  Conservation  to 
circulate  a  Request  for  Proposals  for  "real-time" 
testing  and  monitoring  of  Public  Utilities  Commission 
boilers  which  have  been  retrofitted  with  energy 
conserving  measures. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Declaring  Parcels  409(1),   409(2),   410,   411,  and  412 
along  the  old  Hetch  Hetchy  Railroad  right-of-way  east 
of  Groveland,   California,   surplus  to  the  needs  of 
Hetch  Hetchy,   and  authorizing  the  Real  Estate 
Department  to  appraise  and  negotiate  the  sale  of  this 
property . 

VOTE:     Ayes  -  Flynn,   Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  the  sale  of  the  easement  across  a  certain 
portion  of  Parcel  8  of  the  former  Municipal  Railway 
right-of-way  in  San  Bruno,  California,   to  the  Pacific 
Gas  and  Electric  Company  for  the  construction  of  a  gas 
pipeline,   and  authorizing  the  Director  of  Property  to 
proceed  with  the  sale. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  the  use  of  $30,000  in  the  Billing  System 
Project,  Object  231-DP/WP,   Equipment  Purchase,  to 
purchase  a  demand  feed  package  for  the  Water 
Department  Commercial  Division's  envelope  inserter. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  the  contract  with  Rob  Hicks  Psychological 
Corporation  for  management  support  services,  extending 
the  term  through  November  1987,   and  increasing  the 
amount  by  a  sum  not  to  exceed  $15,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


86-169 


On  motion  of  Barletta,    seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0463       E        Awarding  Water  Department  Contract  No.  WD-1944,  6-Inch 
Ductile  Iron  Main  Installation  in  Austin  Street 
between  Octavia  and  Polk  Streets,   in  the  net  amount  of 
$180,410,   to  the  second  low  bidder,  Dalton  &  Esquivel, 
A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Barletta,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0464       E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  execute  a  Professional  Services  Agreement 
with  DeLeuw,   Cather  and  Company  for  the  design 
completion  of  the  Municipal  Railway  Harrison  Street 
Facility,   for  an  amount  not  to  exceed  $610,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0465       FM      Setting  the  Final  Determination  of  the  Transit  Impact 
Development  Fee  for  140  Second  Street  at  $0.00. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

86-0466       FM      Requesting  the  Municipal  Railway  Improvement 

Corporation  to  allocate  $100,000  for  the  purchase  of 
one  forty-foot  diesel  bus  from  the  Flyer  Corporation, 
and  authorizing  the  General  Manager  of  Public 
Utilities  to  execute  an  agreement  with  the  Flyer 
Corporation  for  the  purchase  of  this  bus. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


Report  of  the  General  Manager 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities  expressed 
his  appreciation  to  the  Commission  for  supporting  him  during  his 
confirmation  hearing  before  the  Board  of  Supervisors  for  the  position 
of  Chief  Administrative  Officer.     He  reported  that  there  were  some 
major  items  which  may  not  be  concluded  before  he  leaves  the  Public 
Utilities  Commission.     President  Flynn  requested  that  he  prepare 
memorandums  or  outlines  for  the  files  for  the  benefit  of  his 
successor . 

******** 


86-170 


Resolution  No.   86-0464  —  Authorizing  execution  of   a  professional 
services  agreement  with  DeLeuw,  Cather  and  Company  for  design 
completion  of  the  Municipal  Railway  Harrison  Street  Facility 

President  Flynn  asked  whether  the  total  of  the  fees  paid  to  Tudor 
Engineering  Company  and  DeLeuw,   Cather  and  Company  would  be  within 
the  original  budget.     Ms.  Barbara  Moy,  Project  Manager,   replied  that 
the  cost  will  be  about  $500,000  over  the  original  budget  for  design. 
Mr.  Louis  Tucciarone,  Director  of  Budgets  and  Grants,   said  that  funds 
were  available  from  the  contingency  portion  of  the  project  grant. 
President  Flynn  inquired  about  the  completion  date  of  the  project. 
Ms.   Moy  replied  that  design  is  scheduled  to  be  completed  in  7-1/2 
months,   and  the  entire  facility  in  January  1989,  which  will  be  one 
year  and  three  months  beyond  the  original  completion  date.  President 
Flynn  asked  whether  this  extension  of  time  would  cause  a  problem  for 
the  department.     Mr.  William  Stead,  General  Manager,  Municipal 
Railway,   replied  in  the  negative. 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION  ON  AN 
ATTORNEY-CLIENT  MATTER:      3:25  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-171 


PUBLIC    UTILITIES  COMMISSION 

CITY   AND   COUNTY   OF    SAN  FRANCISCO 


Resolution   No.     86-0454MR   11-12-86 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,    this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Russell  Henry  84C5029-1  6-6+  9-  9-84  A  $  37,500.00 

$375,000.00 

Helen  Mahoney  84B0252-1  4-7+  8-15-84  A  23,564.00 

$100,000.00 


Judgments 


None 


$  61,064.00 


Total  Settlements:  (3) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  12,  1986. 


Romaine  A.   Boldridge,  Secretary 

11-12-86 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


86-::0455 

RESOLUTION  No.    ^ 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers,  and  the 
City  Attorney,  hereby  approves  compromise  settlements,  Month  of 
October,  1986,  total  amount  billed:    $150.34  total  compromise 
settlements:  $75.17.  and  approves  collections  Month  of  October 
1986,  amount  of  $13,093.75,  for  payment  from  miscellaneous 
debtors,  per  lists  dated  November  3,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*  ffnVFMBER  1  ?- 1986 

at  its  meeting  of  nu  v  -iuul-iv — i  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86"" 045G 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1949,  8-Inch  Ductile  Iron  Main  Installation  in 
Minnesota  Street,  between  Army  and  25th  Streets,  in  the  amount  of  $56,486 
to  Uniacke  Construction,  5698  Diamond  Heights  Blvd.,  San  Francisco,  CA 
94131,  as  the  lowest  responsive  bidder  and  rejects  all  other  bids  for  the 
work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*     ,  NfWFMBFR  121986 

at  its  meeting  of_  — iiu  y  uatM*->> —  _ 


Secretary, 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _86-Q457 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1956,  16-Inch  Ductile  Iron  Main  Installation  in 
Oudah  Street  between  19th  and  29th  Avenues,  in  the  amount  of  $318,000  to 
Berrios  Construction  Company,  Inc.,  1331  Evans  Street,  San  Francisco,  CA 
94124,  as  the  lowest  responsive  bidder  and  rejects  all  other  bids  for  the 
work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MOVFMRJE    1  2  1986" 


Secretary,  Public  Utilities  Commfssion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


86-045N 

RESOLUTION  No.  ^W 


WHEREAS /   the  Bureau  of  Energy  Conservation  was  established 
to  achieve  energy  cost  reductions  in  municipal  operations;  and 

WHEREAS,  the  Bureau  has  completed  its  Database  of 
conservation  potential  in  City  boilers;  and 

WHEREAS,   in  order  to  determine  the  actual  energy/dollar 
savings  resulting  from  the  retrofit  of  conservation  equipment, 
"real-time"  testing  and  monitoring  is  necessary;  and 

WHEREAS,   the  Bureau  of  Energy  Conservation  has 
sufficient  funds  in  the  FY  1986/87  budget  to  fund  a  $37,000  contract 
for  "real-time"  testing  and  monitoring  of  boilers  which  have  been 
retrofitted  with  energy  conserving  measures;  now,  THEREFORE,  be  it 

RESOLVED,   that  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  circulate  a 
Request  for  Proposals  for  "real-time"  testing  and  monitoring  of 
PUC  Boilers  which  have  been  retrofitted  with  energy  conserving 
measures. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetins  of  NOVEMBER   1  2  1986, 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86"0459 


WHEREAS,  Parcels  409(1),  409(2),  410,  411,  and  412  along  the 
old  Hetch  Hetchy  Railroad  right-of-way  east  of  Groveland  are  not  required 
by  Hetch  Hetchy;  and 

WHEREAS,  A  prospective  buyer  is  interested  in  the  purchase 
of  these  parcels;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  declares  Parcels  409(1),  409(2), 
410,  411,  and  412  surplus  and  therefore  authorizes  the  Real  Estate  Department 
to  appraise  and  negotiate  the  sale  of  this  property. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  WVFMBER   1  ?  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86""0460 


WHEREAS,   Pacific  Gas  and  Electric  Company  has 
requested  to  purchase  an  easement  across  certain  portion  of 
Parcel   8  of  Former  Muni  Railway  Right-of-Way  in  San  Bruno,  as 
shown  on  Water  Department  Drawing  No.   B-4434  for  a  gas  line,  and 

WHEREAS,   it  is  the  current  policy  of  this  Commission 
to  reserve  the  former  Municipal  Railroad  Right-of-Way  for  rapid 
transit  use,  and 

WHEREAS,  Pacific  Gas  and  Electric  Company  has  secured 
the  approval  of  the  Bay  Area  Rapid  Transit  District  that  their 
use  would  be  compatible  with  BART's  future  rapid  transit  use, 
and 

WHEREAS,   the  Water  Department  has  reviewed  the  use  of 
the  proposed  easement  and  recommend  the  sale  of  the  easement  to 
Pacific  Gas  and  Electric,   now,   therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
sale  of  the  easement  for  the  requested  use  and  authorizes  t lie 
Director  of  Property  to  proceed  with  the  sale. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  WMBER   12  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0461 


WHEREAS,  the  Water  Department  has  determined  that  a  demand  feed 
package  is  required  to  upgrade  its  envelope  inserter;  and 

WHEREAS,  the  sum  of  $30,000  is  required  for  purchase  of  this 
equipment;  and 

WHEREAS,  funding  for  this  purchase  is  available  from  programmatic 
funding  approved  in  FY  1985-86  and  carried  forward  into  FY  1986-87;  and 

WHEREAS,  the  equipment  items  for  which  these  funds  were  approved 
have  already  been  purchased  so  that  excess  funds  are  available  for  the 
purchase  of  this  needed  equipment;  now  therefore  be  it 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  the  Public  Utilities  and  the  Water  Department  General 
Manager  and  Chief  Engineer,  hereby  approves  the  use  of  $30,000  in  the 
Billing  System  Project  (32-001-387225-124-01  )  Object  231-DP/WP,  Equipment 
Purchase,  to  purchase  a  demand  feed  package  for  the  Commercial  Division's 
envelope  inserter. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

<  WOVFMBER-1  2 1986 

at  its  meeting  of.  u  \  i.mui.  ^   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0462 


WHEREAS,  On  October  22,  1985,  the  Public  Utilities  Commission 
authorized  the  General  Manager  of  Public  Utilities  to  enter  into  a  contract 
with  Rob  Hicks  Psychological  Corporation  to  provide  management  support 
services;  and 

WHEREAS,  The  services  provided  under  this  contract  have  proven  to  be 
very  beneficial  to  the  development  of  the  entire  Public  Utilities  Commission 
organization  and  its  management;  and 

WHEREAS,  The  General  Manager  of  Public  Utilities  wishes  to  extend  the 
contract  through  November,  1987;  and 

WHEREAS,  Funding  is  available  in  the  budget  for  fiscal  year  1986/87; 
now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  is  authorized 
to  extend  the  contract  with  Rob  Hicks  Psychological  Corporation  through 
November,  1987  and  to  increase  the  amount  by  fcl5,000,  thus  bringing  the  total 
contract  amount  to  $30,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVFMRFR  J  2  1986 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  8G-Q463 


WHEREAS  Bids  for  San  Francisco  Water  Department  Contract  No. 
1944  6  Inch  Ductile  Iron  Main  Installation  in  Austin  Street  between 
Octavia  and  Polk  Streets  were  received  and  opened  publicly  on  October  16, 
1986;  and 

WHEREAS,  The  low  bid  in  the  net  amount  of  $173,573  was  submitted 
by  Darcy  &  Harty  Construction,  Inc.,  and 

WHEREAS,  The  second  low  bid  in  the  net  amount  of  $180,410  was 
submitted  by  Dal  ton  &  Esquivel,  A  Joint  Venture;  and 

WHEREAS  The  implementation  of  bid  preferences  provided  for  in 
Ordinance  No.  139-84  (San  Francisco  Administrative  Code  Chapter  12D)  tor 
Local  Business  and  for  Minority  or  Women  Bidders  result  in  the 
determination  that  the  contract  be  awarded  to  the  second  low  bidder;  now, 
therefore,  be  it 

RESOLVtD  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1944,  6-Inch  Ductile  Iron  Main  Installation  in 
Austin  Street  between  Octavia  ana  Polk  Streets  in  the  net  amount  of 
SaO  410  to  the  second  low  bidder,  Dalton  «  Esquivel  A  Joint  Venture 
825  Van  Ness  Avenue,  #422  San  Francisco,  CA  94109,  and  rejects  all  other 
bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NDVFMRFR   1  ?■  1986 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86~0464 


WHEREAS,  This  Commission,  by  its  Resolution  Ho.  3o-UJ/y,  adopted 
September  10,  1986,  authorized  the  Deputy  General  Manager  and  Chief  Engineer 
to  negotiate  a  detailed  scope  of  work  and  appropriate  fee  for  a  professional 
services  with  DeLeuw,  Catner  and  Company  for  the  design  completion  of  the 
Municipal  Railway  Harrison  Street  Facility  in  an  amount  not  to  exceed 
$625,000;  and 

WHEREAS,  Said  agreement  has  been  negotiated  based  upon  a  detailed 
scope  of  work  for  an  amount  not  to  exceed  $610,000;  and 

WHEREAS,  Funds  for  the  design  worx  are  available  in  tne  Urban  Mass 
Transportation  Administration  Section  9  Formula  Grant  already  approved  for 
this  project;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  autnorizes  tne  Deputy  General 
Manager  and  Chief  Engineer  to  execute  a  professional  services  agreement  in  the 
amount  not  to  exceed  $610,000  with  DeLeuw,  Cather  and  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   NOVFMRFJ    1  "  M8R 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  _8G"~0^65 


WHEREAS,  On  March  31,  1986,  SFPUC  staff  made  an  initial  determination  of 
the  Transit  Impact  Development  Fee  for  140  Second  Street  of  $121,873.05  and; 

WHEREAS,  On  April  11,  1986,  the  building  owner  (140  Second  Street 
Company)  filed  an  appeal  to  the  initial  determination,  arguing  that  the 
manufacturing  conversion  credit  of  0.17  was  not  representative  of  or 
appropriate  for  garment  manufacturing  operations  and; 

WHEREAS,  On  May  13,  1986,  the  Commission  conducted  a  hearing  on  the 
matter  and  discussed  issues  in  this  matter  and; 

WHEREAS,  On  May  13,  1986,  the  Commission  directed  staff  to  conduct 
research  and  recommend  an  appropriate  conversion  credit  factor  for  garment 
manufacturing  and; 

WHEREAS,  Staff  has  conducted  said  research  and  analysis  and  recommended 
a  garment  manufacturing  conversion  credit  factor  of  1.00  and; 

WHEREAS,  The  Commission  has  approved  such  recommendation  for  amendment 
to  Section  2.4.2  of  the  Transit  Impact  Development  Fee  Regulations  and; 

WHEREAS,  Subsequent  re-analysis  of  the  Transit  Fee  for  140  Second  Street 
yields  a  net  increase  of  0.00  of  office  use  and  a  Transit  Fee  of  $0.00, 
NOW,  THEREFORE,  BE  IT 

RESOLVED,  That  the  Final  Determination  of  the  Transit  Impact  Development 
Fee  for  140  Second  Street  be  set  at  $0.00. 


0434R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  121986 


at  its  meeting  of ' . 


Secretary,  Public  Utilities  Commfksion 


CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  86— 0466 


WHEREAS,  The  Flyer  Corporation  manufactured  and  delivered  180  forty 
foot  buses  for  the  Municipal  Railway  under  a  1983  contract;  and 

WHEREAS,  Flyer  manufactured  and  owns  an  additional  bus  built  to  the 
Muni  specification  which  Flyer  used  for  demonstration  and  promotional 
purposes  around  the  country;  and 

WHEREAS,  Flyer  has  no  further  need  for  this  bus;  and 

WHEREAS,  This  bus  could  be  purchased  by  Muni  at  a  significant 
discount  from  its  original  purchase  price;  and 

WHEREAS,  Muni  could  use  this  additional  bus  to  sustain  its  diesel 
fleet  in  case  of  major  accident  damage  to  one  of  its  Flyer  buses;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  San 
Francisco  Municipal  Railway  Improvement  Corporation  allocate  $100,000  for 
the  purchase  of  one  forty-foot  diesel  bus  from  Flyer  Corporation;  and  be 
it 

FURTHER  RESOLVED,  That  the  General  Manager  is  authorized  to 
negotiate  and  execute  an  agreement  with  Flyer  corporation  for  the 
purchase  of  this  bus. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  121986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Comm$sion 


MONTHLY   REPORT  OF   OCTOBER    ACTIVITIES  November   28,  1986 

SAN    FRANCISCO   WATER  DEPARTMENT 


TO:  General    Manager,   Public   Utilities  Commission 

FROM:         General    Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  October  amounted  to  18.5  billion  gallons  or  62%  of  capacity. 
This  is  less  than  the  18.8  billion  gallons  and  63%  of  capacity  in 
storage  at  the  end  of  September.     For  the  Suburban  system  as  a 
whole,  storage  amounted  to  53.8  billion  gallons  and  69%  of  capacity 
compared  to  55.2  billion  gallons  and  71%  of  capacity  at  the  end  of 
last  mon th . 

American  Water  Works  Association  (AWWA) 

At  the  AWWA  Cal  i  f  orn  i  a -Neva  da  Section  conference  held  at  the  end 
of  October,  three  representatives  of  the  Water  Department 
participated  in  committee  activities  and  attended  presentations  and 
panel   discussions.     Art  Jensen,  a  member  of  the  Infrastructure 
Rehabilitation  Committee,  provided  comments  on  the  draft  AWWA 
Guidance  Manual   on  Rehabilitation  Criteria  for  Water  Mains.  He 
emphasized  the  need  to  establish  forward-looking  scheduling  criteria 
in  addition  to  the  reactive  criteria   (e.g.  main  break  histories) 
used  by  most  water  utilities  today.     Norm  Lougee,   Assistant  Manager 
of  the  Suburban  Division,  was  installed  as  chairman  of  the  new 
Earthquake  Preparedness  Committee.     This  committee's  panel 
discussion  emphasized  prior  coordination  with  the  medical  community 
regarding  the  availability  of  potable  water  following  an 
earthquake.     This  month,  as  the  Department  participated  in  updating 
the  City's  Emergency  Plan,  this  issue  was  raised  at  meetings  with 
the  Fire  and  Health  Services  Departments.     Mr.   Lougee  plans  to 
investigate  the  water  transmission  and  delivery  reliability  that  may 
be  generated  by  interconnecting  the  suburban  customer's  systems. 

Steve  Leonard,  Manager  of  the  Water  Quality  Division,  attended 
committee  meetings  and  other  discussions  on  current  EPA  and  State 
water  quality  standard  setting  activities.     The  new  standards,  that 
Congress  has  required  to  be  established,  may  have  significant 
financial   and  operational   impacts  to  the  City's  customers.  The 
EPA's  process  and  schedules  for  setting  standards  and  defining 
exception  conditions  are  now  under  review  and  revision.     The  State's 
Department  of  Health  Services  is  evaluating  the  role  it  is  now  being 
required  to  play  in  the  standard  setting  and  enforcement  areas. 


-1- 


SPUR  Awards 


The  Water   Department  proudly  nominated  Mr.    Franz  Hansell    as  a 
candidate   for   one  of   the   Mayor's   Fiscal    Advisory   Committee  annual 
awards.     For  his   nomination,  the  Department  cited  his  excellence  in 
improving  the  efficiency  of  water  use,   and  associated  reduction  in 
expenditures,  at  Housing  Authority  facilities.      In  recognition  of 
his  achievements,   Mr.    Hansell   was  honored  at  the  SPUR  Award  luncheon. 

Department  of  Fish  and  Game 

The  State  Department  of  Fish  and  Game  issued  a  citation  against 
the  Water  Department  concerning  the  impacts  of  water  quality 
maintenance  activities  in  the  peninsula  watershed.     At  issue  was  the 
potential   impacts  that  removing  silt  from  siltation  basins  may  have 
upon  the  habitat  of  the  San  Francisco  garter  snake  and  the  migration 
of  trout.     Meetings  have  been  held  with  interested  State  and  Federal 
agencies  to  resolve  the  issues.     Additional   meetings  are  scheduled 
for  December. 


-2- 


Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  250.9  million 
gallons  per  day   (MGD)  for  the  month  of  October. 

2.  Sunol   Valley  Filtration  Plant  treated  32.1  MGD. 
San  Andreas  Filtration  Plant  treated  59.9  MGD. 

3.  Consumption   (MGD  average): 

October  1986  -  289.7)  4.3  percent  mor 

October  1985  -  277.8) 

October  1986  -  289.7)  12.6  percent  mor 

October  1976  -  257. 3) 

12  months  preceding 

November  1,  1986     -     278.0)  0.3  percent  mor 

November  1  ,  1  985     -     277.1  ) 

4.  Storage   (million  gallons)  as  of  November  1: 


1985 


1986 


I ncrease 
-  Decrease 


%  Full 
Ca  pa  ci  ty 


Alameda  Pi  v  .   (Capacity  48,014) 


27,1  54 


35,289 


8,135 


73 


Peninsula  Div.    (Capacity  29,783) 


16,593 


18,545 


1  ,952 


62 


Total    (Maximum  Capacity  77,797) 


43,747 


53,834 


10,087 


69 


-3- 


Vandalism  and  Trespassing 


On  the  Peninsula  watershed  miscellaneous   vandalism  damage  amounted 
to  $400.00.      A  total   of  54  trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  miscellaneous  vandalism  damage  amounted 
to  $250.00.     A  total  of  57  trespassers  were  evicted  during  the  month. 


Net  Paying  Sales 

October  Fiscal  Year 

1  986  To  Date 

Actual  $4,871,373  $21,094,412 

Estimated  4,825,676  20,480,486 

Increase  45,697  613,926 

Increase/Decrease  {%)                                 .95  3.00 

Leases  an d  Permi  ts 

By  the  terms  of  their  leases,  royalties  or  percentage  of  revenue 
received  for  the  month  of  October  are  as  follows: 

Santa  Clara  Sand  and  Gravel  $25,960.51 

Sunol   Golf  Course  18,807.89 

Crystal   Springs  Golf  Course  15,406.20 

Mission  Valley  Rock  23,960.00 
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Continuing  Programs 


Vehicle  Inspections 

Routine  1  0, 000-mile  inspections  were  conducted  on  9  vehicles. 

Vehicle  Accidents 

During  the  month  of  October  there  were  6  accidents,  3  of  which 
were  possibly  avoidable. 

Industrial  Accidents 

There  were  7  lost-time  injuries  in  October.     There  is  a  total  of 
56  for  the  calendar  year. 

Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repairs 


October 
1986 


181 


Oc  tober 
1986 


Fiscal  Year 
1986-87 


927 


Fiscal  Year 
1986-87 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

F1 ush  ing 


9 
15 


86 
60 


Flushing  was  conducted  in  the  Sunset  Reservoir  system  in  the 
Point  Lobos  and  Golden  Gate  districts. 


October 
1986 


Fiscal  Year 
1986-87 


Mains  (al 1  sizes  ) ,  1 ineal 
feet 


50,000 


50,000 
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MONTHLY  STATUS  REPORT 


CONTRACT  PREPARATION 


October,  1986  

Yr*  PREPARED  BY:  T.  Dickerman 


PROJECT 

EST. 

EST. 

PERCENT 
COMPLETE 

Schedul ed 
completion  of 

REMARKS 

LGTH. 

COST 

Thi  s 
Month 

Total 

Plans  &  Specs. 

y 

8-Inch  D.I.  Main  in  Sutter  Street, 
oanbonie  to  layior 

tqpn  000 

2 

100 

October  1986 
(Revised) 

Main  Replacement 

966 

8-Inch  D.I.  Main  in  Columbus  Avenue, 

Us  Q  h  i  nn  t  r\r\    1~r\    llnirvn  Qtvootc 
Ma  ill  I  liy  LUIl    LU    UIMUil    JLl  CClb 

2,650 

$739,000 

10 

100 

October  1986 

Main  Replacement 

967 

8-Inch  D.I.  Main  in  Steiner  Street, 
Sutter  to  Jackson  Streets 

3,000 

$484,000 

5 

90 

October  1986 
(Revised) 

Main  Replacement 

968 

1 6- Inch  D.I.  Main  in  San  Jose  Avenue, 
Santa  Rosa  to  Geneva  Avenues 

3,700 

$682,000 

15 

.  1 

85 

October  1986 

Feeder  Main 

969 

8-Inch  D.I.  Main  in  Wawona  Street  and 
39th  Avenue,  45th  Ave.  to  Sloat  Blvd. 

3,000 

$363,000 

10 

i  

100 

October  1986 

Main  Replacement 

970 

1 6- Inch  D.I.  Main  in  Evans,  Hunters 
Point  and  Innes,  Jennings  to  Earl 

3,800 

$650,000 

20 

20 

February  1987 

Feeder  Main 

8-Inch  D.I.  Main" in  Fitch  Street, 
Innes  Avenue  to  Northerly  cul-de-sac 

2,200 

$102,000 

100 

100 

October  1986 

Main  Extension 

-  p» 

J  T  ' 

HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

November  26,  1986 

To:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  D.  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

Unit  U  at  Holm  Powerhouse  went  back  on  line  Friday,  October  24,   1986  after 
having  been  out  of  service  since  June  23.     After  a  week's  trial  to  ensure  the 
unit  was  functioning  satisfactorily,  Unit  #1  was  taken  out  of  service  on  November  1, 
On  November  5,  General  Electric  started  disassembly  of  the  unit's  stator.     G.  E. 
is  scheduled  to  have  the  stator  rewound  and  reassembled  by  shortly  after  the 
first  of  the  year;  and  both  units  at  Holm  Powerhouse  are  expected  to  be  in 
operation  by  mid- January. 

Despite  earlier  public  predictions  of  an  early  and  heavy  winter,  as  of 
November  24,  precipitation  to  date  is  about  60%  of  normal  on  the  Tuolumne  water- 
shed.    The  bulk  of  the  precipitation  occurred  on  July  24  and  25  and  September  24 
and  25.     October  precipitation  was  only  3%  of  normal  and  November  to  date  for  all 
intents  and  purposes  has  been  dry. 

In  October,  Operations  personnel  were  heavily  involved  in  planning  and 
preparing  to  execute  maintenance  and  repair  activities  scheduled  contemporaneously 
with  the  planned  13-day  shutdown  at  Kirkwood  Powerhouse  for  the  penstock  modifi- 
cation required  for  Unit  #3. 

After  a  briefing  by  the  General  Manager,  the  Grand  Jury  was  given  a  tour  of 
Hetch  Hetchy  water  storage  and  power  generation  facilities. 


The   intense  pace  of  negotiation  meetings  with  PGandE  on  the  draft  contract 
language  preparation  and  review  continued  in  October.     The  objective  of  trans- 
mitting draft  PGandE  and  District  contracts  to  the  Districts  in  November  will  be 
met . 

HETCH  HETCHY  OPERATIONS 
Storge  Conditions 


Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 
of 

Storage  in 
Acre-Feet  on 

Percent 
of 

Reservoir 
Hetch  Hetchy 

Acre-Feet 

Nov.   1,  1986 

Capacity 

Nov.   1,  1985 

Capacity 

360,400 

231,158 

64 

197,468 

55 

Lake  Lloyd 

273, 3A5 

187,422 

69 

108,249 

40 

Lake  Eleanor 

27,100 

18,879 

70 

0 

A 

Total 

660, 845 

437,459 

66 

305,717 

46 

Water  Regulation  and  Transmission 

In  accordance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of  October 
was  253.3  mgd.     Pipeline  3  was  taken  out  of  service  on  October  23rd  to  prepare  for 
lining  repair  activities. 
Power  Production 

During  the  month  of  October,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  44.538,  47,888,  and  60.947  million  kilowatthours , 
respectively,  for  a  total  of  153.373  million  kilowatthours,  having  a  value  in 
excess  of  $5,200,000.     The  monthly  total  generation  is  17%  more  than  the  kilo- 
watthours generated  last  year  when  the  department  curtailed  releases  in  anticipa- 
tion of  a  drought  period. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 

2:00  P.M. 

November  25,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 
Joseph  F.  Barletta 
Jeffrey  Lee 
Charna  E.  Staten 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


86-172 


Call   to  Order :      2:03  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Arthur  V.  Toupin, 
Commissioner  Charna  E.  Staten 

Excused:     Commissioner  Joseph  F.  Barletta,  Commissioner  Jeffrey  Lee 


The  Minutes  of  the  regular  meeting  of  November   12,   1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0468      GM      Directing  the  General  Manager  of  Public  Utilities  to 
take  those  steps  necessary  to  negotiate  a  final 
contract  with  Gannett  Outdoor  Company,   Inc.,   for  the 
building  and  maintenance  of  transit  shelters;  and 
directing  the  General  Manager  of  Public  Utiities  to 
form  a  design  committee  to  assist  Public  Utilities 
Commission  staff  in  reviewing  and  implementing  final 
design  refinements  to  the  Gannett  Outdoor  proposal. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0467       MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$307,028.75. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0469      MR      Approving  Revolving  Fund  payments  made  by  the  Manager, 
Bureau  of  Claims  and  Contracts,   totaling  $182,687.09, 
for  settlement  of  claims  against  the  Municipal 
Railway,   in  the  month  of  October  1986. 

VOTE:     Ayes  -  Flynn,   Toupin,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0470       WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1962,  Dumbarton  Valve  House 
Rehabili tat  ion . 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 
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On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-947,   24th  Street:     Modification  of 
Heating  and  Ventilation  Systems. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  enter  into  an  Agreement  with  California 
Water  Service  to  relocate  their  existing  water 
pipelines  to  assist  in  the  construction  of  Crystal 
Springs  Pipeline  No.   3,   for  an  amount  not  to  exceed 
$74,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.  HH-737R,  Moccasin 
Sewage  Treatment  Plant,   Sludge  Drying  Beds  with 
Removable  Covers,   in  the  amount  of  $67,700,  to  Wickum 
Construction,  Contractor. 

VOTE:     Ayes  -  Flynn,   Toupin,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-704R,  Addition  to  Moccasin  Auto  and  Machine 
Shops,  as  satisfactorily  completed;   approving  Credit 
Contract  Modification  No.   2  in  the  amount  of 
$4,202.51;  and  authorizing  final  payment  in  the  amount 
of  $13,005.07  to  Leslie  G.  Delbon  Co.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1935,   Excavation  and  Repaving  for 
Water  Service  Trenches,  as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.   1  in  the 
amount  of  $4,488.65;  authorizing  an  extension  of  time 
for  unavoidable  delays  of  27  working  days;  and 
authorizing  final  payment  in  the  amount  of  $19,825.27 
to  San  Francisco  Grinding  Co.,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 
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On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the  amount 
of  $16,469  to  fund  the  creation  of  the  new  position  of 
Deputy  General  Manager  for  Administration,  Municipal 
Rai lway . 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
circulate  a  request  for  proposals  to  identify  a 
consultant  to  conduct  an  analysis  of  the  impact  of 
corrosion  and  ongoing  maintenance  on  the  economic  life 
of  Municipal  Railway  light  rail  vehicles. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Consenting  to  the  assignment  of  a  lease  from  Rick 
O'Rourke,  dba  Nickels  Restaurant,  Assignor,  to  William 
Moore  and  Ramsey  Naify,  Assignees,   for  certain  Water 
Department  land  located  in  San  Mateo  County. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer  to  request  proposals,  and  to  select  and 
recommend  suitable  consulting  engineering  firm(s)  for 
the  design  of  the  Municipal  Railway  Treat  Avenue 
Facility. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Approving  Debit  Modification  No.   12  to  Hetch  Hetchy 
Contract  No.  HH-757,  Kirkwood  Powerhouse  Addition  - 
General  Construction  and  Equipment  Installation,  for 
additional  work  at  a  cost  of  $159,943.50,  Tutor-Saliba 
Corporation,  Contractor. 

VOTE:     Ayes  -  Flynn,   Toupin,  Staten 
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On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0481       F        Recommending  the  amendment  of  Section  38.10  of  the  San 
Francisco  Administrative  Code   (Transit  Impact 
Development  Fee)   relating  to  recordation  of  Notices  of 
Fee  and  Notices  of  Delinquency  with  the  County 
Recorder . 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0482       F        Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  supplemental  appropriation  in  the  amount 
of  $1,450,000  of  Transportation  Development  Act 
capital  improvement  funds  for  four  Municipal  Railway 
projects . 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Resolution  No.  86-0468  —  Directing  the  General  Manager  of  Public 
Utilities  to  take  those  steps  necessary  to  negotiate  a  final  contract 
with  Gannett  Outdoor  Company,   Inc.   for  the  building  and  maintenance 
of  transit  shelters. 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  described 
the  process  which  lead  to  the  recommendation  of  Gannett  Outdoor 
Company,   Inc.   for  the  transit  shelter  program.     He  pointed  out  that 
staff  was  watched  by,   and  lead  by  the  advice  of  the  City  Attorney's 
Office  throughout  the  process.     Determination  of  whether  a  bidder 
qualified  for  Minority  Business  Enterprise   (MBE),  Women  Business 
Enterprise   (WBE)  or  Local  Business  Enterprise   (LBE)  preference  was 
made  by  the  Human  Rights  Commission.     The  ratings  by  the  selection 
committee  were  technical — based  upon  the  established  criteria. 
Preference  points  as  awarded  by  the  Human  Rights  Commission  were  then 
applied  to  the  ratings  to  determine  the  overall  scores.  Gannett 
Outdoor  Company,   Inc.   scored  highest. 

President  Flynn  announced  that  speakers  would  be  limited  to  3 
minutes.     The  meeting  was  opened  for  public  comment. 

Mr.  Masato  Inaba,  of  U.S.  Human  Resources  Corporation,   commented  on 
the  all  white  male  composition  of  the  selection  committee  and  its 
lack  of  perspective  as  relates  to  minority  business.     He  requested 
that  the  Commission  review  the  video  tapes  of  the  interviews  and 
continue  this  matter  until  all  members  of  the  Commission  could  be 
present . 

Mr.  George  Suey,  National  Director  of  the  Chinese  American  Citizens 
Alliance,   said  that  his  organization  provided  input  into  Shelter 
Media's  design  of  its  transit  shelter.     He  said  that  the  evaluation 
committee  should  have  had  a  mixture  of  people,   including  minorities 
and  women  members. 
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Mr.   Bruce  Williams,  President,   Shelter  Media,  stated  that  after  the 
previous  selection  process,  he  revised  his  proposal  to  address  what 
he  felt  were  the  City's  concerns — a  minority  equity  joint  venture  and 
an  innovative  product.     He  pointed  out  that  the  scores  were  very 
close  and  requested  that  the  Commission  view  the  video  tapes  and 
review  the  points  awarded  to  each  firm. 

Mr.  Dennis  Manning,   representing  Gannett  Outdoor  Company,  Inc., 
expressed  his  delight  in  being  selected  to  implement  their  proposal. 

Ms.  Eva  Patterson,  a  civil  rights  attorney  with  San  Francisco  Lawyers 
Committee  for  Urban  Affairs,   stated  that  she  had  no  economic  interest 
in  this  contract  but  had  worked  with  the  MBE/WBE/LBE  ordinance.  She 
said  that  the  philosophy  of  the  ordinance  was  to  open  up  the  process 
so  that  minority  and  women  could  have  a  share  of  the  economic  pie. 
She  urged  that  the  process  be  reopened  and  that  the  selection 
committee  be  more  representative  of  the  community. 

Mr.  Nothenberg  pointed  out  that  the  selection  committee  only  looked 
at  technical  items  of  design,  maintainability,   siting  and 
durability.     Questions  of  where  the  money  would  be  spent  were  made  in 
accordance  with  the  MBE/WBE/LBE  ordinance.     Both  the  PUC  Contract 
Compliance  Office  and  the  Human  Rights  Commission  agreed  that  the 
process  was  well  within  the  confines  of  that  ordinance. 

Commissioner  Staten  asked  what  the  minority  participation  would  be  in 
the  Gannett  proposal.     Mr.  Arnold  Baker,  Contract  Compliance  Officer, 
PUC  replied  that  Gannett  achieved  the  goals  for  the  contract  on  the 
subcontracting  level.     Shelter  Media/US  Human  Resources  Corporation 
achieved  the  goals  on  a  joint  venture  level.     There  was  no 
requirement  that  the  goals  be  achieved  on  one  level  or  the  other. 
Mr.  Arvid  Eckenberg,   representing  Gannett,   listed  the  following  firms 
as  subcontractors:     W&F  Building  Maintenance,  as  general  maintenance 
contractor,  a  MBE ;   Patco,  a  WBE  for  specialty  cleaning;  AMS  Services, 
a  MBE;   G&G  Maintenance,   a  MBE;   Theisen  Glass,   a  WBE  for  glazing 
services.     In  the  area  of  construction  they  intended  to  use:  West  Bay 
Contracting,  a  MBE  joint  venture;   Nationwide  Construction,  a  WBE 
joint  venture  with  Stacey  &  Witbeck;   for  receiving  and  warehousing 
materials,  0 ' Campo-Talao  Supply,   a  MBE;   for  specialty  metal,  Donico, 
Inc.,  a  WBE;   in  general  operations  for  community  relations,  Mary 
O'Shea  and  Associates,  a  WBE;   and  supplying  advertising  material, 
Color   2000,   a  MBE. 

President  Flynn  asked  how  many  minorities  or  women  will  be  in 
administration.     Mr.  Donald  Farias,  President  of  Gannett  Outdoor 
Company,   Inc.  stated  that  the  firms'   minority  hiring  practices  were 
based  upon  the  Metropolitan  Statistical  Area  data  for  each  market. 
Mr.  Baker  stated  that  the  goals  of  the  contract  were  10%  of  the  jobs 
and  10%  of  the  dollar  amount  of  the  contract  going  to  women  and  50% 
of  the  jobs  and  50%  of  the  dollar  amount  to  minorities.     Mr.  Farias 
assured  the  Commission  that  Gannett  would  meet  the  goals. 

Mr.  Bruce  Williams  stated  that  the  essential  difference  between  joint 
venturing  and  subcontracting  would  be  that  U.S.  Human  Resources 
Corporation  would  be  at  risk  along  with  Shelter  Media  for  35%  of  $7 
million . 

Mr.  Martin  O'Campo,  an  architect,  speaking  on  behalf  of  Shelter 
Media,   stated  that  this  is  a  joint  venture  with  35%  minority 
participation,  with  shared  profits,   shared  management  and  a 
significant  amount  of  minority  business  development  involved. 
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Commissioner  Toupin  noted  that   it  had  been  a  close  decision  and  that 
it  was  his  belief  that  the  selection  process  was  fair,   legal  and 
conducted  by  a  panel  of  technically  qualified  people.     The  human 
resources  aspect  was  handled  by  the  Commission  of  the  City  designated 
for  that  purpose.     He  moved  approval  of  the  staff  recommendation. 
Commissioner  Staten  seconded  with  the  comment  that  the  Commission  had 
received  two  extremely  good  proposals.     She  said  that  she  was 
satisfied  with  the  evaluation.     Resolution  No.   86-0468  was 
unanimously  adopted. 


******** 


THEREUPON  THE   MEETING  WAS  A JOURNED : 


3:21  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-178 


PUBLIC    UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF   SAN  FRANCISCO 


Resolution  No.  86-0467MR 


11-25-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,    the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,    this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Non-litigated  Settlements 


None 


Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Mildred  Grogan 


82T0732-1 
$Und.  Amt. 


3-  7 


12-29-82 


$160,000.00 


Thomas  E.  Karnes 


82S6189-1  5-  5 

$250,000.00+ 


4-  6-83 


25,000.00 


Ali  Mugali 


84B0836-1 
$Und.  Amt. 


2-  7 


11-30-84 


21,000.00 


Judgments 
Michael  Logan 


80B2203-4  1-  3  5-  1-81 

$25,000.00 

(Includes  Costs  of  $1,028.75  +  Interest  on  the 
principal  from  January  24,  1985.) 


101,028.75 


$307,028.75 


Total  Settlements: 


(4) 


Index    560946      Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  25,  1986. 


Romaine  A.  Boldridge,  Secretary  V 


11-25-86 


PUBLIC  UTILITIES  COMMISSION 

CITY      AND      COUNTY      OF       SAN  FRANCISCO 


RESOLUTION  NO. 


86-046S 


WHEREAS,   On  July  22,    1986,    the  Public  Utilities  Commission 
submitted  a  Request  for  Proposals  to  five  prequalif ied  bidders  to 
build  and  maintain  a  minimum  of  350,  maximum  1000  transit  shelters 
throughout  San  Francisco 
(Resolution  #86-0294);  and 

WHEREAS,  On  September  26,    1986,   the  Commission  received 
proposals  from  two  of  the  prequalified  bidders:     Gannett  Outdoor 
Company,   Inc.   of  Northern  California  ("Gannett  Outdoor")   and  Shelter 
Media;  and 

WHEREAS,  The  proposals  were  reviewed  and  evaluated  by  a 
Selection  Committee  composed  of  nine  people  from  the  public  and 
private  sector  who  have  expertise  in  the  fields  of 
architecture/design,   engineering,   construction,   planning  and 
facilities  maintenance;  and 

WHEREAS,   The  Selection  Committee  scored  the  proposals 
according  to  the  criteria  established  by  the  Public  Utilities 
Commission  in  the  Request  for  Proposals;  and 

WHEREAS,   PUC  staff  allotted  points  for  the  bid  ratio  of 
commercial  to  non-commercial  shelters  offered  by  each  bidder 
according  to  the  procedure  established  in  the  Request  for  Proposals; 
and 

WHEREAS,   The  Director  of  the  Human  Rights  Commission  ("HRC"), 
after  investigation  and  recommendation  by  the  PUC  Contract 
Compliance  Officer  and  HRC  staff,   certified  that  Shelter  Media  was 
eligible  for  the  minority  business  entity  ("MBE")   5%  ratings 
preference  and  that  neither  bidder  was  eligible  for  the  local 
business  entity   ( "LBE" )    5%  ratings  preference;  and 

WHEREAS,   The  Selection  Committee  has   recommended  Gannett 
Outdoor  as  transit  shelter  contractor,   Gannett  Outdoor  having 
obtained  the  highest  comprehensive  score  based  on  a  compilation  of 
Selection  Committee  scores,   bid  ratio  points,    and  the  MBE  5%  ratings 
preference  (as  demonstrated  by  Exhibit  A  attached  hereto);  and 

WHEREAS,   The  Public  Utilities  Commission,    after  reviewing  the 
recommendation  and  findings  of  the  Selection  Committee  and  PUC 
staff,   determines  that  Gannett  Outdoor  should  be  awarded  the 
contract  to  build  and  maintain  transit  shelters;   now,   therefore,  be 
it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby  directs 
the  General  Manager  to  take  those  steps  necessary  to  negotiate  a 
final  contract  with  Gannett  Outdoor;   and  be  it  further 

RESOLVED,   That  the  Public  Utilities  Commission  does  hereby 
direct  the  General  Manager  to  form  a  design  committee  to  assist  the 
PUC  staff   in  reviewing  and  implementing  final  design  refinements  to 
the  Gannett  Outdoor  proposal;   and  be  it  further 

RESOLVED,  That  after  the  final  design  has  been  approved  by  the 
Art  Commission,  said  design  and  the  Transit  Shelter  Program  contract 
shall  be  submitted  to  this  Commission  for  final  approval. 

I      hereby     certify      that      the      foregoing     resolution     was      adopted      by  the 


Public     Utilities     Commission     at      Its     meeting  of 


198f 


Secretary,     Public     Utilities  Commission 


0463R 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,       That  this  Commission  hereby  approves 
in  accordance  with  Resolution  No.   77-0184,  adopted 
April  12,  1977,  payment  of  claims  in  the  amount  of 
$182,687.09,  made  by  the  Municipal  Railway,  month  of 
October,  1986,  per  Revolving  Fund  Direct  Payment  Nos.: 
CL0034,  CL0036,  CL0041,  CL0042,  CL0043  and  Direct  Payment 
Nos.:  CL0031,  CL0032,  CL0033  and  CL0035. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  5  1986 


at  its  meeting  of  _ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86"- 0470 


WHEREAS,  Under  Water  Department  Contract  No.  WD-1962,  roofing,  miscellaneous 
repairs,  painting  and  other  renovation  work  is  to  be  performed  at  the  San  Francisco 
Water  Department  Dumbarton  Valve  House,  located  at  the  east  end  of  the  Dumbarton 
Bridge,  Alameda  County,  California;  and 

WHEREAS,  the  Department  of  City  Planning  has  determined  this  project  to  be 
categorically  exempt  from  the  California  Environmental  Quality  Act  and  State 
Guidelines  under  Class  Kb);  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  for  San  Francisco 
Water  Department  Contract  No.  WD-1962,  Dumbarton  Valve  House  Rehabilitation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'      ,  NOVEMBER  2  5  1986 

at  its  meeting  of  _ 


Secretary,  Public  Utilities  Commission 


PUBL 


>SION 


CfTV  AND  COUNTY  OF  SAN  rRANCtRCO 


RESOLUTION  No. 


86-0471 


WHEREAS.  Under  Municipal  Railway  Contract  No.  MR-947  the  installation  of 
complete,   new  heating  and  ventilation  systems  at  the  24th  and  Utah 
facility  is  to  be  performed;   now.   therefore,   be  it 

RESOLVED.  That  the  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,   and  hereby  authorizes  Bid  Call  as 
follows : 

Municipal  Railway  Contract  No.  MR-947.   24th  Street:  Modification  of 
Heating  and  Ventilation  Systems,   and  be  it  further 

RESOLVED.  That  in  accordance  with  the  provisions  of  Chapter  31.  Section 
31-22   (a)  of  the  San  Francisco  Administrative  Code,   this  project  is 
hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  as  set  forth  in  the  permanent  list  of 
categorical  exemptions  adopted  by  the  City  Planning  Commission  on  August 
28.    1980.   and  April   16.  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Secretary,  Public  Utilities  Commission 


CfTY  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  No. 


86-0472 


WHEREAS,  On  October  14,  1986,  this  Commission  awarded  the  ban  Francisco 
Water  Department  Contract  No.  WJ-1760,  Construction  of  Crystal  Springs 
Pipeline  No.  3  -  Baden  Valve  Lot  to  Randolpn  Avenue,  South  San  Francisco,  in 
the  amount  of  $5,839,350  for  Schedule  No.  Z  to  Homer  J.  01  sen,  inc.  and 
Francis  Construction,  Inc.,  A  Joint  Venture,  Mlo  Michigan  Street,  ban 
Francisco,  CA  94107,  as  the  lowest  responsive  bidder,  and  rejected  all  otner 
bids  for  the  work;  and 

WHEREAS,  The  existing  water  pipelines  owned  by  California  Water  service 
(Cal-Water)  conflict  at  four  locations  along  tne  proposed  Crystal  Springs 
Pipeline  No.  3  pipeline  route;  and 

WHEREAS,  Cal-Water  has  requested  $74,000  to  relocate  tneir  water  lines 
to  assist  the  City  and  its  contractor  in  tne  construction  of  Crystal  Springs 
Pipeline  No.  3;  now,  tnerefore,  oe  it 

RESOLVED,  Tnat  this  Commission  authorizes  tne  Deputy  General  Manager 
and  Chief  Engineer  to  enter  into  an  agreement  witn  California  Water  Service  in 
the  amount  not  to  exceed  $74,000  to  relocate  their  existing  water  pipelines  to 
assist  in  the  construction  of  Crystal  Springs  Pipeline  No.  6. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

[R  2  5  1986, 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0473 


WHEREAS,    Under  Hetcn   rietchy   Contract   No.    737R,   Moccasin   Sewage  Treatment 
Plant,  Sludge  Drying  Beds  with  Removaole  Covers  is  to  oe  performed;  and 

WntrtEAS,  Bids  for  tnis  work  were  received  and  opened  publicly  on  Octooer  16, 
1986;  now,  therefore,  be  it 

RESOLVED,    That   this    Commission    hereby   awards    Hetcn    Hetcny    Contract  Mo. 

HH-737R,  Moccasin  Sewage  Treatment  Plant,  Sludge  Beds  witn  Removable  Covers,  in  tne 

amount  of  $67,700.00  to  Wickum  Construction,  43d9  W.  Elliott  Ave.,  Merced,  Ca. 
9534U  as  the  lowest  responsive  Didder,  and  rejects  all  otner  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

tin  a  /if  NOVEMBER  2  5  1986, 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  HH-704R,  Addition  to  Moccasin  Auto  Machine 
Shops,  as  satisfactorily  completed;  approves  Credit  Contract  Modification 
No.  2  in  the  amount  of  $4,202.51  ;  and  authorizes  final  payment  in  the 
amount  of  $13,005.07  to  the  Contractor,  Leslie  G.  Delbon  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  WVFMffiR   2  5  1986^  I  t    '  1  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0475 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1935,  Excavation  and  Repaving  for  Water 
Service  Trenches,  as  satisfactorily  completed;  approves  Credit  Contract 
Modification  No.  1  in  the  amount  of  $4,488.65;  authorizes  an  extension  of 
time  for  unavoidable  delays  of  27  working  days;  and  authorizes  final 
payment  in  the  amount  of  $19,825.27  to  the  Contractor,  San  Francisco 
Grinding  Co. ,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comr 

at  ns  meeting  of  UnVFMBH  2  5  1986 


Secretary,  Public  Utilities  Commi¥sion 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


86-0476 

RESOLUTION  No.      *****  .  


WHEREAS,  The  Municipal  Railway  currently  has  three  Deputy  General 
Managers  with  responsibility  for  the  three  major  line  divisions;  and 

WhEREAS,  Staff  support  functions  are  handled  by  several  managers  and 
directors  reporting  directly  to  the  General  Manager;  and 

WHEREAS,  Centralizing  these  staff  support  functions  under  a  Deputy 
General  Manager  for  Administration  will  both  reduce  the  time  required  by  the 
General  Manager  to  oversee  these  functions  and  improve  the  quality  of  these 
functions;  and 

WHEREAS,  Funding  for  this  position  can  be  provided  with  no  net  increase 
to  the  Municipal  Railway's  position  count  or  total  budget  by  substituting  a 
9140  -  Transit  Manager  I  and  reducing  temporary  salaries;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  to  approve  a  supplemental  Budget  request  to  fund  the 
creation  of  the  new  position  of  Deputy  General  Manager  for  Administration  for 
the  amount  of  $16,469.    Funding  will  come  from  the  Department's  miscellaneous 
and  temporary  salaries. 


201 3F 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  5  1986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


86^0477 


WHEREAS,  The  Municipal  Railway  received  a  report 
from  Louis  T.  Klauder  &  Associates   (LTK)  identifying 
maintenance  and  modification  effort  required  to  extend  the 
economic  life  of  the  light  rail  vehicles  (LRVs);  and 

WHEREAS,  The  Municipal  Railway  is  now  completing 
the  twenty-three  modifications  identified  by  LTK  as 
providing  the  greatest  benefit;  and 

WHEREAS,  The  LTK  study  recommended  periodic  updates 
to  its  original  analysis  to  incorporate  the  impact  of 
changing  conditions  on  the  economic  and  service  life  of  the 
LRVs;  and 

WHEREAS,  Conditions  have  now  changed  to  a  degree 
that  an  updated  analysis  is  warranted;  and 

WHEREAS,  This  Commission  has  requested  the  Board  of 
Supervisors  to  authorize  a  $250,000  supplemental 
appropriation  out  of  the  1986/87  TDA  Improvement  Allowance 
to  provide  for  professional  engineering  services  to  conduct 
an  analysis  of  the  impact  of  corrosion  and  on-going 
maintenance  on  the  economic  life  of  the  light  rail 
vehicles;   now,   therefore,  be  it 

RESOLVED,   That  this  Commission  authorizes  the  PUC 
General  Manager  to  circulate  a  request  for  proposals  to 
identify  a  consultant  to  perform  the  required  analysis. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NflVFMRFR  9  5  1QRfi 

at  its  meeting  of  S3 —  Jl 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0478 


WHEREAS,  pursuant  to  Public  Utilities  Resolution  No. 
85-0039  adopted  January  22,  1985,  Rick  O'Rourke,  dba  as  Nickels 
Restaurant,  Lessee,  leased  from  the  City  and  County  of  San  Francisco 
for  five  (5)  years,  a  portion  of  Water  Department's  lands  located  in 
San  Mateo  County,  California,  for  the  purpose  of  operating  a  bar 
and  restaurant;  and 

WHEREAS,  Lessee  desires  to  assign  the  remainder  period 
of  said  Lease  to  William  Moore  and  Ramsey  Naify,  who  have  agreed  to 
accept  the  assignment  upon  written  consent  of  Commission  in  accord- 
ance with  Section  15  of  said  Lease;  now  therefore  be  it 

RESOLVED,  That  this  Commission  consents  to  the  assignment 
of  said  lease  from  Rick  O'Rourke.  dba  as  Nickels  Restaurant,  as  Assignor, 
to  William  Moore  and  Ramsey  Naify,  Assignees,  for  the  remainder  term  of 
said  lease,  subject,  but  not  limited,  to  the  requirement  that  the  Assignee 
assume  all  of  the  covenants,  conditions,  duties  and  obligations  contained 
therein,  and  that  it  comply  with  the  surety  bond  and  insurance  require- 
ments set  forth  in  said  lease;  and  be  it  further 

RESOLVED,  That  this  Commission  in  consenting  to  this  assign- 
ment, has  required  that  Rick  O'Rourke,  dba  as  Nickels  Restaurant,  the 
Lessee/ Assignor  shall  remain  liable  under  the  terms  of  said  Lease  for  and 
during  the  entire  term  thereof. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER  2  5  1986, 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


86-:0479 


WHEREAS,   The  Municipal    Railway   requires  off-street  parking   for  Muni 
Harrison  Street  Facility  employees;  and 

WHEREAS,  The  Municipal  Railway  also  requires  a  replacement  facility  for 
its  present  non-revenue  vehicle  maintenance  shop;  and 

WHEREAS,  A  Hetch  Hetchy  parcel  shall  become  available  for  these 
purposes;  and 

WHEREAS,  The  expertise  and  services  of  consulting  engineering  firm(s) 
are  required  for  the  design  of  the  Treat  Avenue  Facility  due  to  the  lack  of 
available  personnel  within  the  Utilities  Engineering  Bureau;  now,  therefore  be 
it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer  to  request  proposals,  and  to  select  and  recommend 
to  this  Commission  suitable  consulting  engineering  firm(s)  to  provide  the 
required  engineering  services. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.     .  NOVEMBER  2  5  198f 

at  its  meeting  of  — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


tJ6-^0480 


RESOLVED,  That  this  Commission  approves  a  Debit  Modification  in 
the  amount  of  $159,943.50  for  additional  work  as  set  forth  in  Contract 
Modification  No.  12  to  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-757, 
Kirkwood    Powerhouse    Addition    -    General    Construction    and  Equipment 
Installation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  5  1986 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF    BAN  FRANCISCO 


RESOLUTION  No  86~ 0481 


WHEREAS,   The  San  Francisco  Board  of  Supervisors,   on  May  5,  1981, 
passed  into  law  City  Ordinance  //224-81  establishing  the  Transit  Impact 
Development  Fee   (TIDF) ,   adding  Chapter  38  to  the  San  Francisco 
Administrative  Code;  and 

WHEREAS,  The  PUC  General  Manager  in  reviewing  procedures  for 
administering  TIDF  has  determined  that  Chapter  38  of  the  Administrative 
Code  can  be  more  effectively  managed  if  Notices  of  Fee  and  Notices  of  Delinquency 
were  recorded  with  the  County  Recorder  at  appropriate  times  during  the 
processing  of  applicable  projects;  and 

WHEREAS,  at  the  request  of  the  PUC  General  Manager,   the  City 
Attorney  has  prepared  a  suitable  Amendment  to  Section  38.10  of  the 
Administrative  Code;  and 

WHEREAS,   the  Commission  has  duly  discussed  and  reviewed  the  proposed 
amendment;   NOW,  THEREFORE  BE  IT 

RESOLVED,   that  the  Public  Utilities  Commission  recommends  the 
attached  amendment  to  Section  38.10  of  the  City  Administrative  Code  to 
the  Board  of  Supervisors  for  their  review  and  approval. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  5  1986 


at  its  meeting  of 

retary. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

86-:0482 

RESOLUTION  No  


WHEREAS,  The  Metropolitan  Transportation  Commission  allocated  a 
capital   improvement  allowance  to  the  Municipal  Railway  for 
1986/87  from  Transportation  Development  Act   (TDA)  monies;  and 

WHEREAS.  The  Municipal  Railway  has  reviewed  and  prioritized  its 
unfunded  capital  improvement  needs  that  are  not  likely 
candidates  for  other  Federal  or  State  grant  awards;  and 

WHEREAS,   several  of  the  priority  needs  require  funding  during 
the  current  fiscal  year;   NOW.   THEREFORE  BE  IT 

RESOLVED.  That  the  Public  Utilities  Commission  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  request  of  $1,450,000  of  TDA  capital  improvement 
funds  for  four  Municipal  Railway  projects: 

1.  Cable  Car  Claims  Settlement  and  Litigation 

2.  Pier  70  Equipment  Relocation 

3.  LRV  Component  Modification  Analysis 

4.  Automated  Vehicle  Maintenance  System  Development 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  5  1986 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


DIANNE  FEINSTEIN,  Mayor 

RUDOLF  NOTHENBERQ.  General  Managei 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


November  28,  1986 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  matters  and  an  attorney-client  matter  on  Tuesday,  December  2, 
1986,  at  8:30  A.M.,  in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Sections 
54956.9(a)  and  (b)  and  Charter  Section  3.500(f)  regarding  litigation 
which  has  been  filed  by  H.  J.  Olsen,  Inc.,  W.  R.  Thomason,  Inc.,  and  Chin 
&  Hensolt  and  brought  by  the  City  against  Chin  &  Hensolt. 


RAB  :g j 

cc:     Members,  PUC 
R.  Nothenberg 
L.  Renne 
D.  Aftergut 
G.  Krueger 
K.  Foley 
L.  Jed 
A.  Moran 
L.  Pio 

L.  Tucciarone 


ROMAINE  A.  BOLD  RIDGE 


Secretary 
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PUBLIC  UTILITIES 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

OIANNE  FEINSTEIN.  Mayor  HETCH  HETCHY 

RUDOLF  NOTHENBERG,  General  Manager  WATER  AND  POWER 

SAN  FRANCISCO 
WATER  DEPARTMENT 


December  8,  1986 


Revised 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  and  attorney-client  matters  on  Tuesday,  December  9,  1986,  in 
Room  287,  City  Hall,  San  Francisco,  California,  immediately  following 
the  regular  meeting. 

This  meeting  is  in  compliance  with  California  Government  Code 
Section  54956.9(a)  regarding  Abraham  Lincoln  Smith  v.  City  and  County 
of  San  Francisco,  Superior  Court  No.  837-483. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


RABrgj 


cc:     Members,  PUC 
R.  Nothenberg 
G.  Krueger 
R.  Murphy 
D.  Rohrer 
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•  I  • 


MINUTES 

PUBLIC   UTILITIES  COMMISSION 
CITY   AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
December  9,  1986^ 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 
Joseph  F.  Barletta 
Jeffrey  Lee 
Charna  E.  Staten 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


86-179 


Call   to  Order:      2:05  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Arthur  V.  Toupin, 
Commissioner  Joseph  F.   Barletta,   Commissioner  Jeffrey  Lee, 
Commissioner  Charna  E.  Staten 

The  Minutes  of  the  regular  meeting  of  November  25,   1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Toupin,   seconded  by  Barletta,  the 
following  resolution  was  adopted  in  Executive  Session 
on  December  2,  1986: 

86-0484       E        Settling  the  litigated  claim  of  W.  R.  Thomason,  Inc. 

vs.  City  and  County  of  San  Francisco,   Superior  Court 
No.  841-499,   in  the  amount  of  $240,000. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Lee,  seconded  by  Staten,   the  following 
resolution  was  adopted  in  Executive  Session  on 
December  2,  1986: 

86-0485       E        Authorizing  the  City  Attorney  to  negotiate  a  contract 
on  behalf  of  the  Public  Utilities  Commission  with 
Thelen,  Marrin,  Johnson  &  Bridges,  Attorneys  at  Law, 
to  serve  as  special  counsel  in  the  litigation  between 
the  City  and  County  of  San  Francisco  and  Chin  & 
Hensolt . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0486      GM      Expressing  appreciation  to  Senator  John  Francis  Foran 
on  the  occasion  of  his  retirement  from  the  State 
Legislature,  for  his  many  achievements  in  the  area  of 
public  transportation. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0483      MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$254,125.25. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


86-180 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0487       MR      Approving  compromise  settlements  in  the  amount  of 

$9,015.52  and  collections  in  the  amount  of  $13,163.44, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  November  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,   Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0488       MR      Approving  Revolving  Fund  payments  made  by  the  Manager, 
Bureau  of  Claims  and  Contracts,   totaling  $143,190.96, 
for  settlement  of  claims  against  the  Municipal 
Railway,   in  the  month  of  November  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0489      HH      Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.  HH-656,  No.   47  Van  Ness  Line  between  Clay 
and  North  Point  Streets,  Trolley  Coach  Overhead 
Reconst  ruction . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0490       WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Water  Department 
Contract  No.   WD-1969,   8-Inch  Ductile  Iron  Main 
Installation  in  Wawona  Street  and  39th  Avenue  between 
45th  Avenue  and  Sloat  Boulevard. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0491      WD      Awarding  Water  Department  Contract  No.  WD-1961,  Bay 
Division  Pipeline  No.   4,  Venturi  Meter  Vault,   in  the 
amount  of  $63,186,   to  Hal  Bianchi  Construction, 
Cont  ractor . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


86-181 


On  motion  of  Barletta,    seconded  by  Toupin,  the 
following  resolution  was  adopted: 

86-0492      WD      Authorizing  the  substitution  of  subcontractor, 

Imperial  Elevator  Company,   for  Robinson  Elevator 
Company,   to  perform  the  elevator  equipment  removal 
work  under  Water  Department  Contract  No.  WD-1936F, 
Modernization  of  Elevator,  425  Mason  Street. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0493      HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-731,  0 ' Shaughnessy  Dam,  Replace  and  Repair 
Sewer  System,  as  satisfactorily  completed;  approving 
Credit  Modification  No.   1  in  the  amount  of  $27,465.04; 
approving  assessment  of  liquidated  damages  in  the 
amount  of  $1,000  for  avoidable  delays;   accepting  the 
"Bond  to  Release  Stop  Notice"  in  the  amount  of 
$23,199.63;   and  authorizing  final  payment  in  the 
amount  of  $16,981.57  to  Marshall  Builders,  Inc., 
Cont  ractor . 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0494       E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  request  proposals  and  select  and  recommend 
to  this  Commission  a  consulting  firm  to  provide  the 
required  engineering  services  for  studying  the 
corrosion  problems  and  designing  the  proper  cathodic 
protection  for  Crystal  Springs  Pipeline  No.  2. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

86-0495       EC      Authorizing  the  Bureau  of  Energy  Conservation  to  make 
final  payment  in  the  amount  of  $8,500  to  Newcomb 
Anderson  Associates  for  the  provision  of  energy  audits 
to  achieve  energy  conservation  in  Unified  School 
District  facilities. 

VOTE:     Ayes  -  Flynn,  Toupin,  Barletta,  Lee,  Staten 


On  motion  of  Staten,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0496      GM      Requesting  the  Board  of  the  Bay  Area  Transit  District 
to  provide  capital  financing  assistance  to  the  Public 
Utilities  Commission  for  use  on  the  proposed  Muni 
Metro  Extension  Project. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,   Lee,  Staten 


86-182 


On  motion  of  Barletta,   seconded  by  Lee,   the  following 
resolution  was  adopted  in  Executive  Session  on 
December  9,  1986: 

86-0497       MR      Settling  the  case  of  Abraham  Lincoln  Smith  v. 

Municipal  Railway  of  San  Francisco,  et .  al.,  Superior 
Court  No.  837-483,   in  the  amount  of  $100,000. 

VOTE:     Ayes  -  Flynn,  Toupin,   Barletta,  Lee,  Staten 


By  common  consent,  the  following  resolution  was  passed 
in  Executive  Session  on  December  9,  1986: 

86-0498      GM      Appointing  Donald  J.   Birrer  as  General  Manager  of 
Public  Utilities,   effective  January  5,  1987. 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Introduction  of  Old  Business  by  Commissioners: 
Status  of  Supplemental  Appropriation 

Commissioner  Staten  inquired  as  to  the  status  of  implementing  the 
group  of  Municipal  Railway  service  improvements  which  were  approved 
by  the  Commission.     Mr.  Rudolf  Nothenberg,  General  Manager  of  Public 
Utilities,   replied  that  due  to  a  projected  shortfall  in  the  1987-88 
budget,   the  Mayor  indicated  that  all  new  requests  for  funds  were  put 
on  hold. 

Announcements 

President  Flynn  announced  that  the  Commission  met  in  executive 
session  on  December  2,   1986  and  approved  settlement  of  the  litigated 
claim  of  W.  R.  Thomason,   Inc.,   in  the  amount  of  $240,000.00.  Also, 
the  Commission  authorized  the  City  Attorney  to  negotiate  a  contract 
with  Thelen,  Marrin,   Johnson  &  Bridges,  Attorneys  at  Law,  to  serve  as 
special  counsel  in  a  litigation  matter. 

******** 

Resolution  No.  86-0492  —  Authorizing  substitution  of  subcontractor 
Imperial  Elevator  Company  for  Robinson  Elevator  Company  on  WD-1936R. 

Mr.  Michael  Robinson,  owner  Robinson  Elevator  Company,  a  minority 
firm,   described  difficulties  he  had  had  earlier  and  stated  that  he 
was  ready  to  perform  the  work.     Mr.  Don  Schoenberg,   representing  the 
general  contractor,   stated  that  a  purchase  order  was  issued  to 
Robinson  Elevator  Company  on  September  5,   1986.     To  date  the  firm  has 
not  performed  the  work.     He  requested  authorization  to  substitute 
another  minority  firm  to  do  the  work.     Mr.  Arnold  Baker,  Contract 
Compliance  Officer,  PUC ,   supported  the  substitution. 

******** 


86-183 


Resolution  No.   86-0496  --  Requesting  the  Board  of  the  Bay  Area  Rapid 
Transit  District   (BART)   to  provide  capital  financing  assistance  for 
the  Muni  Metro  Extension  Project. 

Mr.   Douglas  Wright,   Director  of  Planning  and  Development,   reported  on 
the  status  of  the  projects  which  were  included  in  the  1-280  Concept 
Program.     He  used  maps  to  indicate  the  proposed  routings. 

Mr.  Wright  stated  that  the  BART  Board  adopted  a  policy  to  fund  LRV 
extensions  in  San  Francisco.     The  Muni  Metro  Extension,  as  set  forth 
in  the  1-280  Program,  would  consist  of  a  surface  extension  of  the 
Muni  Metro  trackage  and  service  from  the  planned  terminus  of  the  Muni 
Turnback  project  to  the  vicinity  of  6th  Street  and  King  Street.  If 
this  project  were  funded  by  BART,   rather  than  the  federal  government, 
preparation  of  an  environmental  impact  statement  could  be  avoided, 
thus  moving  the  project  ahead  2  years. 

On  motion  of  Commissioner  Staten,   seconded  by  Commissioner  Lee, 
Resolution  No.  86-0496  was  unanimously  adopted,   requesting  the  BART 
Board  to  provide  funding  for  the  Muni  Metro  Extension  Project. 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION  ON  PERSONNEL 
AND  ATTORNEY-CLIENT   MATTERS:      2:55  P.M. 


******** 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-184 


PUBLIC    UTILITIES  COMMISSION 
CITY   AND    COUNTY   OF    SAN  FRANCISCO 


Resolution  No. 


86-0483MR 


12-  9-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,    this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Non-litigated  Settlements 


None 


Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Sara  G.  Levin 


84T5283-1 
$75,000.00 


1-  7+  2-19-85 


$  37,500.00 


Mun  Tong 


84B1255-2  12-  1 

$750,000.00 


2-24-85 


80,000.00 


Ethel  Rohrer  aka 
Ethel  L.  Rohrer 


85S0098-1 
$500,000.00 


3-  7+  11-20-85 


136,000.00 


Judgments 


RESOLVED,     That  the  portion  of  Res.  No.   86-0467MR  adopted  11-25-86, 
pertaining  to  judgment  of  $101,028.75  payable  to  Michael  Logan,  be 
amended  to  increase  total  to  $101,654.00  to  include  costs  of  $625.25. 


Michael  Logan 


80B2203-4 
$25,000.00 


1-  3 


5-  1-81 


625.25 


$254,125.25 


Total  Settlements: 


(3) 


Index       560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  December  9,  1986. 


Romaine 


ie  A.   Boldridge,   Secretary  Q 


12-  9-86 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


neaownowNo  86-0484 


WHEREAS ,   W.R.   Thomason,    Inc.   has  sued  the  City  and 
County  of  San  Francisco  for  breach  of  contract  MR828,  Cable 
Car  System  Rehabilitation  Program,    in  the  sum  of  $997,428.13 
and , 

WHEREAS,   the  General  Manager,   Public  Utilities, 
and  the  City  Attorney  have  recommended  settlement  of  the 
litigated  claim  of  W.R.   Thomason,    Inc.   vs.    City  and  County  o 
San  Francisco,   Superior  Court  No.    841-499,   in  the  amount  of 
$240,000.00;   be  it 

RESOLVED,   that  this  Commission  hereby  requests  the 
General  Manager  to  make  funds  available  in  payment  of  said 
claim  against  the  City  and  County  of  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER.  2  1986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 

/ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  City  Attorney  has  recommended  that  the 
Public  Utilities  Commission  retain  Thelen,  Marrin,  Johnson  & 
Bridges,  Attorneys  at  Law,  to  assist  in  the  litigation 
between  the  City  and  County  of  San  Francisco  and  Chin  & 
Hensolt;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission 
hereby  authorizes  the  City  Attorney  to  negotiate  a  contract 
on  behalf  of  the  Public  Utilities  Commission  with  Thelen, 
Marrin,  Johnson  &  Bridges,  Attorneys  at  Law,  to  serve  as 
special  counsel  in  the  litigation  between  the  City  and 
County  of  San  Francisco  and  Chin  &  Hensolt. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  -21986 


Secretary,  Public  Utilities  Commissi&n 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0486 


WHEREAS ,  John  Francis  Foran  was  first  elected  to  the  State 
Assembly  by  the  people  of  San  Francisco  in  1962;  and 

WHEREAS,  He  served  as  Chairman  of  the  Assembly  Committee  on 
Transportation  and  as  Chairman  of  the  Ways  and  Means  Committee;  and 

WHEREAS,  In  1976  John  Francis  Foran  was  elected  to  the  State 
Senate  where  he  served  as  Chairman  of  the  Senate  Committee  on 
Transportation;  and 

WHEREAS,  During  his  many  years  in  the  State  Legislature, 
Senator  Foran  was  an  advocate  for  transportation  issues  and  authored 
a  significant  amount  of  legislation  to  increase  State  funding  for 
public  transportation  and  to  improve  transportation  services;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  on  the  occasion  of  his  retirement  from 
the  State  Legislature,  hereby  expresses  its  appreciation  to  Senator 
John  Francis  Foran  for  his  many  achievements  in  the  area  of  public 
transportation;  and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission 
extends  its  best  wishes  to  Senator  Foran  for  a  happy  and  healthy 
retirement . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0487 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers,  and  the 
City  Attorney,  hereby  approves  compromise  settlements,  Month  of 
November  1986,  total  amount  billed:    $10,578.21  total  compromise 
settlements:  $9,015.52  and  approves  collections  Month  of  November 
1986,  amount  of  $13,163.44,  for  payment  from  miscellaneous 
debtors,  per  lists  dated  December  2,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  &1986 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _8f>~ 0488 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.    77-0184,  adopted 
April  12,    1977,   payment  of  claims  in  the  amount  of 
$143,190.96,   made  by  the  Municipal  Railway,   month  of 
November,    1986,   per  Revolving  Fund  Direct  Payment 
Nos.:     CL0044,   CL0047,   CL0048,   CL0052,   CL0053  and 
Direct  Payment  No.:  CL0045. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,     f  DECEMBER  91986 

at  its  meeting  of  .  — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMIS 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


REsoLut,oNNo.  86-0489 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  656,  existing  trolley  coach 
overhead  facilities  are  to  be  reconstructed  under  the  Trolley  Coach  Overhead 
Program,  with  financial  assistance  from  the  State;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  before  acting  on  the  subject  project, 
does  hereby  certify  that  it  has  reviewed  and  considered  the  information 
contained  in  the  Final  Negative  Declaration  issued  by  the  Department  of  City 
Planning  on  March  6,  1978  covering  this  project  (EE  77.358);  and,  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  for  Hetch 
Hetchy  Contract  No.  656,  No.  47  Van  Ness  Line  between  Clay  and  North  Point 
Streets,  Trolley  Coach  Overhead  Reconstruction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     !  DECEMBER     9 1986 

at  its  meeting  of  _  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMIS 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _S6  0490 


RESOLVED    That  the  Public  Utilities  Commission  does  hereby  note 

as  Class  Hb>  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  «PP™«  the  ^"^4^ 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract   No.    1969,    8-Inch   Ductile    Iron  Main 
nstallation  InHawona  Street  and  39th  Avenue  between  45th  Avenue  and 
Sloat  Boulevard. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  DECEMBER     9 1986 

at  its  meeting  of  


Secretary,  Public  Utilities  Commisyon 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0491 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  1961, 
Bay  Division  Pipeline  No.  4,  Venturi  Meter  Vault  and  doing  related  work 
is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
November  13,  1986;  and 

WHEREAS,  $53,000  is  available  in  the  budget  for  this  project;  and 

WHEREAS,  Additional  funding  is  available  in  the  San  Francisco 
Water  Department  Appropriation  No.  32-001-387225-713-01  to  be  transferred 
to  the  Venturi  Meter  project;  and 

WHEREAS,  Said  transfer  of  funds  has  been  approved  by  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Department;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
$10,186  from  Appropriation  No.  32-001-387225-713-01  to  Appropriation  No. 
32-001-387225-718-01;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1961,  Bay  Division  Pipeline  No.  4,  Venturi  Meter 
Vault  in  the  amount  of  $63,186.00  to  Hal  Biancni  Construction,  as  the 
lowest  responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was 


adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _86~0492 


WHEREAS,  On  February  25,  1986  the  Public  Utilities  Commission  awarded 
Water  Department  Contract  No.  1936R,  Modernization  of  Elevator,  425  Mason 
Street,  to  Amtech  Reliable  Elevator  Company;  and 

WHEREAS,  Amtech  Reliable  Elevator  Company,  by  letter  dated  November 
25,  1986,  has  requested  substitution  of  subcontractor  Imperial  Elevator 
Company,  for  Robinson  Elevator  Company,  to  perform  elevator  equipment  removal 
work  in  the  contract;  and 

WHEREAS,  Utilities  Engineering  Bureau  staff  has  established  that  said 
substitution  of  subcontractor  for  the  elevator  equipment  removal  work  is  in 
the  best  interest  the  City;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  authorizes  and  approves  the 
substitution  of  subcontractor,  Imperial  Elevator  Company,  for  Robinson 
Elevator  Company,  to  perform  the  elevator  equipment  removal  works  under  Water 
Department  Contract  No.  1936R,  Modernization  of  Elevator,  425  Mason  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  91986 

at  its  meeting  of  .  = 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CCTY  AND  COUNTY  OF  SAN  FRANCISCO 


86-0493 

RESOLUTION  No.  * 


WHEREAS,  This  Commission  and  Marshall  Builders,  Inc.,  entered  into  Hetch 
Hetchy  Contract  731,  0 ' Shaughnessy  Dam,  Repair  and  Reconstruct  Sewer  System; 
and 

WHEREAS  During  the  prosecution  of  work  under  said  Contract,  the 
Division  of  Labor  Standards  Enforcement  started  an  investigation  into  alleged 
labor  code  violations  by  the  Contractor,  and  by  letter  dated  March  1  9,  1986, 
ordered  the  City  to  withhold  final  payment  until  said  investigation  was 
complete;  and 

WHEREAS  The  State  Labor  Commissioner  executed  a  "Verified  Claim  and 
Stop  Notice"'  dated  September  16,  1986,  in  the  amount  of  $1  7,619  70  and 
ordered  the  City  to  withhold  any  and  all  payments  due  to  the  Contractor  to  the 


WHEREAS,  The  amount  due  the  Contractor  prior  to  assessment  of  liquidated 
damages  and  aforesaid  claim  was  $17,981.57;  and 

WHEREAS  The  Contractor  furnished  a  "Bond  to  Release  Money  Withheld  on 
Stop  Notice  Pursuant  to  Section  3196  of  the  Civil  Code",  in  the  amount  of 
$23,199.63;  and 

WHEREAS,  The  City  Attorney  has  examined  said  Bond  and  agreed  to  the 
release,  now  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  731,  0 ' Shaughnessy  Dam,  Replace  and  Repair  Sewer 
System,  as  satisfactorily  completed;  approves  credit  modification ^ No.  1  in  the 
amount  of  $27,465.04;  approves  assessment  of  liquidated  damages  in  the  amount 
of  $1,000.00  for  avoidable  delays;  accepts  the  "Bond  to  Release  Stop  Notice 
in  the  amount  of  $23,199.63;  and  authorizes  final  payment  in  the  amount  ot 
$16,981.57  to  the  Contractor,  Marshall  Builders,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*       .     r  DECEMBER     9 1986 

at  its  meeting  of  .  y\  


Secretary.  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0494 


WHEREAS,  There  is  a  need  to  conduct  corrosion  studies,  to 
perform  engineering  analysis,  and  to  provide  the  engineering  expertise 
to  complete  the  specifications,  drawings,  and  construction  cost 
estimate  for  cathodic  protection  for  Crystal  Spring  Pipeline  No.  2; 
and 

WHEREAS,  The  expertise  and  services  of  a  consulting  engineering 
firm  are  required  due  to  the  specialized  nature  of  the  work  and  the 
expertise  does  not  exist  within  the  Utilities  Engineering  Bureau; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  of  the  Utilities  Engineering 
Bureau  to  request  proposals  and  select  and  recommend  to  this 
Commission,  a  consulting  firm  to  provide  the  required  engineering 
services  for  studying  the  corrosion  problems  and  designing  the 
proper  cathodic  protection  for  Crystal  Springs  Pipeline  No.  2. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  DECEMBER     9  1986   

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86— 0495 


WHEREAS,  the  Public  Utilities  Commission,   in  its 
Resolution  No.   86-0056,  authorized  the  Bureau  of  Energy 
Conservation  to  enter  into  a  contract  with  Newcomb  Anderson 
Associates  for  the  provision  of  energy  audits  to  achieve 
energy  conservation  in  Unified  School  District  Facilities 
for  the  sum  of  $85,000; 


WHEREAS,  Newcomb  Anderson  Associates  has  submitted 
energy  audits;  and 

WHEREAS,  the  Bureau  of  Energy  Conservation  has 
reviewed  these  energy  audits  and  has  found  them 
satisfactory  and  in  keeping  with  the  terms  of  the  contract; 
now,  THEREFORE,   be  it 


RESOLVED,  that  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  issue  a 
Final  Contract  Payment  Authorization  in  the  amount  of 
$8,500.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER     9  1986  ^ 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _86_— 0496 


WHEREAS,  The  Board  of  Directors  of  the  San  Francisco  Bay  Area  Rapid 
Transit  District  (BART),  on  October  23,   1986,  adopted  a  resolution  amending 
the  BART  Extension  Staging  Policy;  and 

WHEREAS,  The  amended  BART  Policy  establishes  a  policy  commitment  of 
capital  financial  assistance  to  a  San  Francisco  Municipal  Railway  light  rail 
extension;  and 

WHEREAS,  The  BART  policy  action  anticipates  a  policy  response  from  the 
City  and  County  of  San  Francisco  regarding  the  identification  of  a  candidate 
light  rail  extension  project;  and 

WHEREAS,  It  is  the  adopted  policy  of  the  San  Francisco  Public  Utilities 
Commission  (PUC),  Board  of  Supervisors,  and  Mayor,  that  the  proposed  MUNI 
Metro  Extension  linking  the  MUNI  Metro  subway  to  the  China  Basin  area  is  a 
priority  project  and  that  steps  necessary  to  complete  this  extension  should  be 
undertaken  by  the  PUC;  and 

WHEREAS,  The  proposed  MUNI  Metro  Extension  would  provide  important 
region-wide  and  city-wide  transit  service  through  direct  connections  to  the 
BART  system  and  the  CALTRAINS  peninsula  commute  line;  and 

WHEREAS,  The  utilization  of  BART  capital  financial  assistance  on  the 
Muni  Metro  Extension  offers  the  opportunity  to  significantly  expedite  the 
completion  of  this  project  in  conjunction  with  the  engineering  and 
construction  of  The  Embarcadero  street  improvement  project;  NOW,  THEREFORE,  BE 
IT 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  request  the 
Board  of  Directors  of  the  BART  District  to  provide  financial  assistance  to  the 
engineering  and  construction  of  the  MUNI  Metro  Extension;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  commend  this 
request  for  BART  assistance  to  the  San  Francisco  Board  of  Supervisors  and 
Mayor;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  direct  its 
General  Manager  and  staff  to  implement  this  request  through  all  steps 
necessary  with  the  San  Francisco  Board  of  Supervisors,  Mayor,  and  Board  and 
staff  of  the  BART  District. 


0520R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

u     ,  PFCEMBE.R     3 1986 

at  its  meeting  of  *  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  On  recommendation  of  the  City  Attorney 
in  the  case  of     Abraham  Lincoln  Smith  v.  Municipal 
Railway  of  San  Francisco,  et.  al.,  Superior  Court  No. 
837-483,    it  is 


RESOLVED,  This  Commission  approves  settlement  of 
the  above-entitled  case  for  $100,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  HFOFMRFR       H  1986 


Secretary.  Public  Utilities  Commlksion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86-0498 


RESOLVED,   That  pursuant  to  the  provisions  of 
Section  3.593  of  the  Charter  of  the  City  and  County 
of  San  Francisco,   this  Commission  hereby  appoints 
Donald  J.  Birrer  as  General  Manager  of  Public 
Utilities,   effective  January  5,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,     *      ,  DECEMBER     9  1986   

 zs£s^^ 

^^Secretary,  Public  Utilities  Commissim 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

OIANNE  FEINSTEIN.  Mayor 

RUOOLF  NOTHENBERG.  General  Manager 


HETCH  HETCHY 
WATER  ANO  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


December  19,  1986 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing  an 
attorney-client  matter  on  Tuesday,  December  23,  1986,  at  1:00  P.M.,  in 
Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Sections 
54956.9(b)  and  (c)  regarding  the  Water  Resources  Plan. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


RAB  :g  j 


Members,  PUC 

R. 

Nothenberg 

G. 

Krueger 

T. 

Berliner 

J. 

Cooney 

D. 

Coffey 
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MONTHLY    REPORT    OF    NOVEMBER    ACTIVITIES  December     51,  1986 

SAN    FRANCISCO    WATER  DEPARTMENT 


TO:  General    Manager,    Public   Utilities  Commission 

FROM:         General   Manager  and  Chief  Engineer 

General  Information 

Reservoir  Storage 

The  storage  levels   in  the  Peninsula  Division  reservoirs  at  the  end 
of  November  amounted  to  17.6  billion  gallons  or  59%  of  capacity.  This 
is  less  than  the  18.5  billion  gallons  and  62%  of  capacity  in  storage 
at  the  end  of  October.     For  the  Suburban  system  as  a  whole,  storage 
amounted  to  50.5  billion  gallons  and  65%  of  capacity  compared  to  53.8 
billion  gallons  and  69%  of  capacity  at  the  end  of  last  month. 

Water  Use  and  Forecasted  Water  Demand 

For  fiscal  year  1986-87  to  date,  gross  system  water  use  is 
approximately  15%  higher  than  for  fiscal  year  1985-86.  The  total  for 
the  12  months  ending  November  30,  1986  is  within  0.2%  of  that  for  the 
period  ending  November  30,  1985.  Climatic  conditions  for  the  balance 
of  fiscal  year  1986-87  are  uncertain.  One  conservative  estimate, 
assuming  dry  weather  conditions,  results  in  total  fiscal  year  1986-87 
water  use  at  289  mgd,   5%  greater  than  last  year's  total. 

The  Commercial  Division  reported  that  the  Housing  Authority 
implemented  recommendations  of  Water  Department  inspectors,  and 
achieved  a  45%  reduction   in  consumption.     The  attendant  reduction  in 
water  and  sewer  service  charges  represents  a  considerable  monthly 
savings  for  that  complex,  and  demonstrates  the  value  of  performing 
such  improvements. 

Emergency  Preparedness 

In  updating  the  Water  Department's  portion  of  the  City's  Emergency 
Plan,  Mr.   Alan  Zika  developed  a  comprehensive  outline  and  contacted 
other  PUC  and  City  departments  to  complete  the  necessary  revisions. 
Earthquake  preparedness  training  for  personnel  at  425  Mason  Street  was 
completed,  and  training  at  other  Water  Department  offices  is  underway. 

Field  Operations 

The  Sunset  Supply  Line,  a  60-inch  pipeline  running  the  length  of 

the  peninsula,  was  shutdown  to  tie  in  a  realigned  segment  of  pipeline 
constructed  by  BARTD  contractors.     Work  proceeded  smoothly  on  the 

weekend  of  November  22.     The  Suburban  Division  coordinated  shutdown 

operations  with  the  Water  Quality  and  City  Distribution  Divisions  and 
with  local  customers  in  the  area. 


Water  Supply 


1.  Hetch  Hetchy  water    import:     An  average  of  154.8  million 
gallons   per  day   (MGD)   for   the  month  of  November. 

2.  Sunol  Valley  Filtration  Plant  treated  78.0  MGD. 
San  Andreas  Filtration  Plant  treated  66.8  MGD. 

3.  Consumption   (MGD  average): 

November  1986  -  271.2)  14.9  percent  more 

November  1985  -  236.1) 

November  1986  -  271.2)  16.3  percent  more 

November  1976  -  233.2) 

12  months  preceding 

December  1,  1986     -     280.9)  0.2  percent  more 

December  1,   1985     -  280.3) 

4.  Storage   (million  gallons)  as  of  December  1: 

Increase  %  Full 

1985  1986  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48,014) 

26,917  32,897  5,980  69 

Peninsula  Div.   (Capacity  29,783) 

17,171  17,644  473  59 

Total    (Maximum  Capacity  77,797) 

44,088  50,541  6,453  65 


-2- 


Vandalism  and  Trespassing 


On  the  Peninsula  watershed  miscellaneous  vandalism  damage  amounted 
to  $700.00.     A  total  of  67   trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  miscellaneous  vandalism  damage  amounted 
to  $300.00.     A  total  of  51  trespassers  were  evicted  during  the  month. 


Net  Paying  Sales 


November  Fiscal  Year 

1986  To  Date 


$4,239,767  $25,334,179 

3,687,586  24,168,072 

552,181  1,166,107 

14.97  4.82 


Actual 
Es  t imated 
Increase 

Increase/Decrease  (%) 

Leases  and  Permits 

By  the  terms  of  their  leases,  royalties  or  percentage  of  revenue 
received  for  the  month  of  November  are  as  follows: 

Santa  Clara  Sand  and  Gravel  $40,424.04 
Sunol  Golf  Course  l^lll'ln 
Crystal  Springs  Golf  Course  '  ' 

Mission  Valley  Rock  23,000.00 
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Continuing  Programs 


Vehicle  Inspections 

Routine   10, 000-mile   inspections  were  conducted  on  12  vehicles. 

Vehicle  Accidents 

During  the  month  of  November  there  were  7  accidents,  3  of  which 
were  possibly  avoidable. 

Industrial  Accidents 

There  were  10   lost-time  injuries   in  November.     There  is  a  total 
of  66   for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 


Meter  Repairs 


CDD  -  all  sizes 


November 
1986 


163 

November 
1986 

7 
17 


Fiscal  Year 
1986-87 


1,090 

Fiscal  Year 
1986-87 

93 
77 


Peninsula   (inspected  and 
repaired  as  needed) 

Flushing 

Flushing  was  conducted  in  the  Sunset  Reservoir  system  in  the 
areas  bounded  by  Park  Presidio,   24th  Avenue,   Fulton  Street  and  Lake 
Street . 


November 
1986 


Fiscal  Year 
1986-87 


Mains  (all  sizes),  lineal 
feet 


198  ,000 


248  ,000 
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MONTHLY  STATUS  REPORT 


CONTRACT  PREPARATION 

November,  1986 


-  Mo.  Yr. 

PREPARED  BY:    T-  Dickerman 


€ 

PROJECT 

EST. 
LGTH. 

EST. 
COST 

PERCENT 
COMPLETE 

Schedul ed 
completion  of 
Plans  &  Specs. 

REMARKS 

Thi  s 
Month 

Total 

- 

8-Inch  D.I.  Main  in  Steiner  Street, 
Sutter  to  Jackson  Streets 

3,000 

$484,000 

5 

95 

December,! 986 
(Revi  sed) 

Main  Replacement 

16-Inch  D.I.  Main  in  San  Jose  Avenue, 
Santa  Rosa  to  Geneva  Avenues 

3,700 

$682,000 

15 

100 

November ,1 986 
(Revised) 

Feeder  Main 

16-Inch  D.I.  Main  in  Evans,  Hunters 
Point  and  Innes,  Jennings  to  Earl 

3,800 

$650,000 

40 

60 

February ,1 987 

Feeder  Main 

Various  Mains  in  San  Jose  and  30th, 
.Geneva  to  Church 

9,400 

2,300,00C 

10 

10 

February,  1987 

Main  Replacement 
( 1 J  '  Line  Extension) 

20-Inch  Steel  Mains  in  Teresita  and 
Portola,  Evelyn  to  Twin  Peaks 

2,300 

$620,000 

5 

5 

March,  1987 

Feeder  Main 

■6-Inch  Mains  in  San  Francisco, 
Pfeiffer,  Midway,  etc. 

2,200 

$400,000 

5 

5 

March,  1987 

MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
December  23,  1986 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Joseph  F.  Barletta 


Jeffrey  Lee 


Charna  E.  Staten 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


86-185 


Call   to  Order:      2:06  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Arthur  V.  Toupin, 
Commissioner  Jeffrey  Lee,   Commissioner  Charna  E.  Staten 

Excused:     Commissioner  Joseph  F.  Barletta 

The  Minutes  of  the  regular  meeting  of  December  9,   1986  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0500       MR      Rejecting  all  bids  received,  Municipal  Railway 

Contract  No.  MR-965,   Presidio  Division  and  Shops: 
Asbestos  Removal  and  Containment. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0499       MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$272,500. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0501      MR      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.  HH-740R,  San  Joaquin  Valvehouse,  Backflow 
Prevention . 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0502       HH      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1966,  8-Inch  Ductile  Iron  Main 
Installation  in  Columbus  Avenue,  Washington  to  Union 
Streets . 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


86-186 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

86-0503       WD       Awarding  Water   Department  Contract  No.  WD-1947,  425 
Mason  Street,   Mezzanine  and  Improvements,   in  the 
amount  of  $92,329,   to  Echo  West,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0504       MR      Authorizing  the  substitution  of  subcontractor,  Safety 
Electrical  Contractors,   Inc.,  for  Lee  Electric 
Company,   to  perform  the  electrical  work  under 
Municipal  Railway  Contract  No.  MR-862,  Geneva  Carbarn 
Improvements . 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0505      MR      Accepting  work  performed  under  the  Professional 

Services  Agreement  with  Tudor  Engineering  Company  for 
the  Market  Street  Guideway  Project,  Rehabilitation  of 
Trolley  Overhead  System,  as  satisfactorily  completed; 
and  approving  closing  out  residual  balances  in  the 
contract  funds  amounting  to  less  than  $20. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0506       E        Approving  the  reallocation  of  $34,978  from  UEB 

subobject  1460  Property  Rental  to  UEB  subobject  1232 
Telephone  to  pay  for  moving  the  telephone  system  and 
for  installing  voice  and  data  communications  wiring  at 
1155  Market  Street  for  Hetch  Hetchy  and  the  Utilities 
Engineering  Bureau. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0507      GM      Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  supplemental  appropriation  in  the  amount 
of  $1,328  for  the  reclassification  of  one  1450 
position  to  one  1454  position  in  the  General  Manager  s 
budget  unit. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


86-187 


On  motion   of  Toupin,    seconded  by  Lee,   the  following 
resolution   was  adopted: 

Authorizing  a  fund  transfer   from  the  Bureau  of 
Administration  -  Legal   Services,   Object  365  -  CAO  Risk 
Insurance  to  the  Bureau  of  Management  Information 
Systems,  Object  105  -  Data  Processing  Professional 
Services;   and  authorizing  the  General  Manager  of 
Public  Utilities  to  modify  a  contract  with  R.  C. 
Research,   for  the  amount  of  $50,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Approving  the  sale  in  fee  and  in  easement  of  a  portion 
of  Parcel   31,  City-owned  watershed  land  located  in  San 
Mateo  County,   to  the  State  of  Calif ornia/CALTPANS  for 
the  sum  of  $47,500;   and  authorizing  the  Director  of 
Property  to  prepare  the  necessary  legislation  for  the 
consummation  of  the  sale. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Staten,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  written  agreement,   subject  to  the  approval 
of  the  Board  of  Supervisors  by  ordinance,  assigning 
the  Transit  Advertising  Agreement  from  Winston 
Network,   Inc.   to  American  Media  Network,    Inc.,  a 
subsidiary  of  Dillon,  Read  &  Company. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
prepare  and  circulate  a  Request  for  Proposals  for 
consultant  assistance  in  training  supervisory  and 
management  personnel  in  the  Municipal  Railway 
Transportation  Division,   for  an  amount  not  to  exceed 
$50,000. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Lee,  seconded  by  Staten,   the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
prepare  and  circulate  a  Request  for  Proposals  for 
consultant  assistance  in  training  supervisory  and 
management  personnel  in  the  Municipal  Railway 
Facilities  Maintenance  Division. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


86-188 


On  motion  of  Staten,    seconded  by  Lee,    the  following 
resolution   was  adopted: 

86-0513       EC       Authorizing  the  General  Manager   of  Public  Utilities  to 
modify  a  contract  with  Mul t isystems ,    Inc.,   for  the 
development  of  a  ridership  data  collection  and 
reporting  plan,   extending  the  completion  date  through 
June  30,   1987,   at  no  additional  cost  to  the  City. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Lee,  seconded  by  Staten,   the  following 
resolution  was  adopted: 

86-0514       EC      Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  a  Professional  Services  Contract  with 
Dennis  Barr  &  Associates  to  assist  in  the 
establishment  of  a  citywide  energy  use  billing 
program,   for  the  amount  of  $25,000;   and  authorizing 
the  Bureau  of  Energy  Conservation  to  transfer  funds 
from  Object  1001  Professional  Services  to  Object  1005 
Data  Processing  Services  to  undertake  this  project. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

86-0515       E        Awarding  Hetch  Hetchy  Contract  No.  HH-667,  Warnerville 
Complex  Construction  Quarters,  Maintenance  Building 
and  Other  Operating  Facilities,   in  the  amount  of 
$1,280,000,   to  C.  T.  Brayton  &  Sons,   Inc.,  Contractor; 
and  requesting  the  Controller  to  transfer  funds  in  the 
amounts  of  $590,000  and  $500,000,   respectively,  from 
Fund  33-001-767-01,  Addition  of  Power  Transformers  and 
Fund  33-001-636-01,  0 ' Shaughnessy  Low  Head  Generating 
Facility  to  Fund  33-001-633-01,  Warnerville  Complex, 
Construction  Quarters. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution  was  adopted: 

86-0516      CC      Consenting  to  the  assignment  of  a  lease  for  45  acres 
of  Water  Department  land  in  Alameda  County  from  G. 
Armanino  &  Son,   Inc.,  as  Assignor,  to  McCormick  and 
Company,   Inc.,  Assignee. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


86-189 


On  motion  of  Toupin,  seconded  by  Staten,  the  following 
resolution   was  adopted: 

86-0517       CC       Consenting  to  the  assignment  of  a  lease  for   204  acres 
of  Water  Department  land  in  Alameda  County  from  G. 
Armanino  &  Son,   Inc.,   as  Assignor,   to  the  Mission 
Valley  Rock  Company,  Assignee. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Staten 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Announcements 

President  Flynn  reported  that  the  Commission  met   in  executive  session 
December  9,   1986  and  approved  settlement  in  the  case  of  Abraham 
Lincoln  Smith  v.  Municipal  Railway  of  San  Francisco  in  the  amount  of 
$100,000;   and  also  appointed  Donald  J.   Birrer  as  General  Manager  of 
Public  Utilities,  effective  January  5,   1987.     The  Commission  met  in 
executive  session  immediately  prior  to  this  meeting  on  an 
attorney-client  matter;   however,   no  action  was  taken  and  the  meeting 
was  continued  to  January  27,  1987. 

******** 

Resolution  No.   86-0511  —  Authorizing  a  Request  for  Proposals  for 
consultant  assistance  in  training  supervisory  and  management 
personnel  in  the  Municipal  Railway  Transportation  Division,   for  an 
amount  not  to  exceed  $50,000. 

Ms.  Alice  Fialkin,   representing  Transport  Workers  Union  Local  200, 
stated  that  the  union  was  in  agreement  regarding  the  need  for 
training  but  believed  the  training  should  be  done  inhouse  by  hiring 
additional  staff  rather  than  by  a  contractor.     Commissioner  Toupin 
pointed  out  that  this  training  would  be  a  one-time  program  and 
therefore  would  not  require  permanent  staff. 

******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED:      2:40  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


86-190 


PUBLIC    UTILITIES  COMMISSION 
CITY    AND    COUNTY    OF    SAN    FRANC I SCO 


Resolution  No.  86-0499MR 


12-23-86 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Non-litigated  Settlements 
Robert  Wong 


85T0519-2 
$35,880.00 


Type 


1-  3 


Litigated  Settlements 


Wei  Fong  Cheung 

Dorothy  Douglas 
and 

Charles  Douglas 

Anna  M.  Griffin 

Judy  E.  Matluck 

Agnes  Smith 

Judgments 
None 


85T1159-1 
$30,000.00 

85S0126-1 
$500 , 000 . 00 
85S0126-2 
$50 , 000 . 00 


16-  1 

7-  6  + 
7-   6  + 


85B0411-1  4-  6 

$1,500,000.00 


85B0783-1 
$Und.  Amt. 


83S5089-1 
$1,000,000.00 


16-  1 
5-  9 


Accident 
Date 


10-24-85 


4-19-86 

12-23-85) 
) 

12-23-85) 
) 

9-26-85 
12-20-85 
9-20-83 


PI/ 
PD 


Settlement 


A($11,000.00) 
B($  5,000.00) 


A 
A 


A 


$  16,000.00 


26,000.00 


125,000.00 
37,500.00 

34,000.00 

34,000.00 


$272 , 500  .00 


Total  Settlements: 


(7) 


Index     560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilitie&sCommission  at  its  meeting  of  December  23,  1986. 


Romaine  A.   Boldridge,  Secretary 


12-23-86 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


SG^SQO 


WHEREAS.  Under  Commission  Resolution  No.   86-0368  dated  September  9.  1986. 
bid  call  authority  was  granted  for  Municipal  Railway  Contract  No.  MR-965 
Presidio  Division  and  Shops:     Asbestos  Removal  and  Containment,  and 
WHEREAS,   three   (3)  bids  for  this  work  were  received  and  opened  publicly  on 
December  8.   1986,  and 

WHEREAS,    in  the  subsequent  evaluation  of  the  bids  by  the  Office  of  the 
Utilities  General  Counsel.  Office  of  City  Attorney,   all  bids  were  opinioned 
to  be  fatally  defective,  and 

WHEREAS,   in  the  evaluation  of  the  bids  by  the  Public  Utilities  Commission's 
Contract  Compliance  Officer,   the  apparent  low  bidder.  Hazardous  Materials, 
inc.  was  determined  not  to  have  acheived  the  Minority  Business  Enterprise 
goals  for  this  work;   now.   be  it 

RESOLVED.  That  this  Commission  in  concurrance  with  staff  and  the  Office  of 
the  Utilities  General  Counsel  hereby  rejects  all  bids  for  this  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  DECEMBER  2  3  1986 

at  its  meeting  of  —  y*~ 

Secretary,  Public  Utilities  CommissYon 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _86— 05Q1. 


^4-  m«    HH-7dOR    San  Joaquin  Val vehouse, 

WDHEREASt'-onetCwhasHepr Slo?*"?"  d'and^e  resuUing  s'ole  bid  in  the 
Backflow  Prevention,  was  previously  oiu  < 
amount  of  $79,170.00  exceeded  the  budget  by  114*.  and 

WHEREAS,  The  sole  bid  was  rejected  and  the  project  was  re-evaluated; 

and 

WHEREAS,  Additional  funds  have  been  appropriated  for  the  project;  and 
WHEREAS,  in  accordance  with ,  the  provisions  of  Chapter ^  ^tion 
31.22(a)   of  the.  San  Francisco  Adn,in  „tr  ti «  ^J,'     ^    from  ^ 

fflSS-  H'U*  2ga:%r0CaaId  1981,  "now,  therefore,  be  it, 

RESOLVED,  That  ^Commissi on  ap^oves  the  plans  and  specificates 
ZS*™™*  ^ToS»S»1"  ^ehousey,  Backflow  Prevention. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„•    ,  nFnrMBER-2  3  1986 

at  its  meeting  of   ■/)  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO.  86~ 0502 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  Class  Kb)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications*  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1966,  8-Inch  Ductile  Iron  Main 
installation  in  Columbus  Avenue,  Washington  to  Union  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  M-CEMBER  2  31986 

at  its  meeting  of  


Secretary,  Public  Utilities  CammUswn 


PUBLIC  UTILITIES  COMMISSION 

CTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  J3€>— 0503 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  1947, 
renovation  of  the  mezzanine  into  a  conference  room,  the  installation  of 
liqhting  and  suspended  ceilings  on  the  2nd  and  6th  floors  and  doing 
related  work  is  to  be  performed  at  the  San  Francisco  Water  Department 
offices  located  at  425  Mason  Street,  San  Francisco;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
December  2,  1986;  now,  therefore,  be  it 

RESOLVED  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1947,  425  Mason  Street,  Mezzanine  and 
Improvements,  in  the  amount  of  $92,329.00  to  Echo  West,  Inc. ,  1500-B 
Burke  Ave.,  San  Francisco,  CA  94124  as  the  lowest  responsive  bidder  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   OFRFKBRB.  2  3  1986. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86~0504 


WHEREAS  on  September  23,  1986,  the  Public  Utilities  Commission 
awarded Tnici pal  Railway  Contract  No.  862,  Geneva  Carbarn  Improvements, 
to  Erbentraut  &  Summers;  and 

WHEREAS,  Erbentraut  &  Summers,  by  letter  dated  November  21  1986 

the  contract;  and 

WHEREAS  The  Utilities  Engineering  Bureau  staff  has  established 
that  said  substitution  of  subcontractor  for  the  electncal  work  ,s  ,n  the 
best  interest  of  the  City;  now,  therefore,  be  it 

RESOLVED    That  the  Commission  hereby  authorizes  and  approves  the 

Railway  Contract  No.  862,  Geneva  Carbarn  Improvements. 


/  hereby  certify  that  the  foregoing  resolution  was  <^>P^  by  the  Public  Utilities  Commission 

DECEMBER  2  o  19ou 

at  its  meeting  of.  


Secretary,  Pnhlir.  Utilities  Commi&ion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-^)505 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Professional  Services  Agreement  with  Tudor  Engineering  Company  for  the  Market 
Street  Guideway  Project,  Rehabilitation  of  Trolley  Overhead  System  as 
satisfactorily  completed  and  approves  closing  out  residual  balances  in  the 
contract  funds  amounting  to  less  than  $20. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    '  nrcEMBEK  2  3 19PC 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _J96"~ 0506 


WHEREAS,  The  UEB  and  Hetch  Hetchy  are  relocating  from  693  Vermont 
Street  to  1155  Market  Street;  and 

WHEREAS,  A  total  of  $465,295  was  budgeted  in  UEB  and  Hetch  Hetchy 
to  pay  for  property  rental  and  the  costs  of  relocating;  and 

WHEREAS  Funds  for  moving  the  telephone  system  and  installing 
voice  and  data  communications  were  budgeted  in  subobject  1460  Property 
Rental  and  1202  Freight;  and 

WHEREAS,  Funds  for  these  2  activities  need  to  be  reallocated  to 
UEB  subobject  1232  Telephone;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  approves  the 
reallocation  of  $34,978  from  UEB  subobject  1460  Property  Rental  to  UEB 
subobject  1232  Telephone  (index  code  561290). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     9  DFCEMBER  2  3  1986. 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO.  86-0507 


KHERtAS,  The   Executive  Secretary   I   in  the  General  Manager 
unit  reports  to  the  Secretary  of  the  Commission  and  acts  in  her 
behalf  during  sick  and  vacation  leaves;  and 

WHEREAS,  The  responsibilities  of  this  position  are  broader 
than  "he  job  specification  for  an  Executive  Secretary  I;  and 

WH  ERAS    The  job  duties  are  equivalent  to  the  Civil  Service 
Commission  specification  for  an  Executive  Secretary  III  (1454), 

and 

WHEREAS     Funding  is  available  for  this  upgrade  within 
existing  appropriations  for  miscellaneous  salaries;  now, 
therefore,  be  it 

RESOLVED    That  the  Public  Utilities  Commission  requests 

of  Snl  n)  1  450  position  to  one  (  1  )  1454  position  in  the 
General  Manager's  budget  unit. 


2054F 


/  hereby  certify  that  the  foregoing  resolution  Was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  2  3  1988_ 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-^0308 


WHEREAS   The  Bureau  of  Administration  -  Legal  Services  budgeted 
$50,000  under  Object  365  -  CA0  Risk  Insurance  for  a  claims  tracking 
system;  and 

WHEREAS,  The  Bureau  of  Information  Systems  is  now  providing  the 
claims  tracking  system;  and 

WHEREAS    $50,000  is  now  needed  to  pay  for  the  continuation  of  the 
R    C   Research  data  processing  professional  services  contract  to  complete 
and  enhance  the  MUNI  claims  system  and  to  add  to  the  system  the 
capability  of  tracking  Hetch  Hetchy,  Water  Department  and  Worker  s 
Compensation  claims;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  authorizes  a  fund  transfer  from  Bureau 
of  Administration  -  Legal  Services,  Object  365  -  CAO  Risk  Insurance  to 
Bureau  of  Information  Systems,  Object  105  -  Data  Processing  Professional 
Services,  and  authorizes  the  PUC  General  Manager  to  enter  into  a  contract 
modification  with  R.  C.  Research  for  $50,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  2  3  1986   

at  its  meeting  of.  ■ 


x  Secretary,  Public  Utilities  Comnfission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.     86— 0509 


WHEREAS,   The   State  of  Cal if ornia/CALTRANS  is  seeking 
to  acquire  certain  City  owned  land  under  the  jurisdiction  of  the 
Water  Department;  and 

WHEREAS,  The  land  to  be  acquired  is  needed  to  repair 
storm  related  damage  to  State  Freeway  Route  280  through  the  Crystal 
Springs  Watershed;  and 

WHEREAS,   CALTRANS  has  the  power  of  Eminent  Domain  to 
acquire  this  land;  and 

WHEREAS,  The  Water  Department  determines  that  the 
acquisition  of  this  land  by  CALTRANS  will  not  adversely  affect 
City's  use  of  watershed  and  recommends  the  sale  of  the  land  to 
CALTRANS;  and 

WHEREAS,  The  City's  Director  of  Property  accepts  CALTRANS 
offer  of  $47,500  as  the  fair  market  value  of  the  fee  and  easement 
takings;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  approves  the 
proposed  sale  and  authorizes  the  Director  of  Property  to  prepare 
the  necessary  legislation  for  the  enactment  by  the  Board  of 
Supervisors  to  consummate  the  sale. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  flFPFIfiBFR  2  5  1986., 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  JjMj— 0510 


WHEREAS,  Resolutions  Nos.  83-0178  and  83-0200,  enacted  by  this  Public 
Utilities  Commission  at  its  meetings  of  April  26,  1983  and  May  10,  1983, 
respectively,  authorized  the  General  Manager  of  Public  Utilities  to  enter  into 
and  execute  a  transit  advertising  contract  with  Winston  Network,  Inc.;  and 

WHEREAS,  the  Board  of  Supervisors  by  Ordinance  No.  270-83  approved  this 
contract  on  May  2,  1983;  and 

WHEREAS,  Section  XI,  Paragraph  L  of  this  contract  requires  the  written  consent 
of  the  Public  Utilities  Commission  to  assign  it  and  the  rights  granted  therein 
to  another  party  other  than  Winston  Network,  Inc,;  and 

WHEREAS,  American  Media  Network,  Inc.,  a  subsidiary  of  Dillon,  Read  &  Company, 
Inc.,  a  financial  services  company,  has  offered  to  purchase  Winston  Network, 
Inc;  and 

WHEREAS,  Winston  Network,  Inc.,  has  performed  well  under  the  terms  and 
conditions  of  the  Transit  Advertising  Agreement;  and 

WHEREAS,  under  the  ownership  of  American  Media  Network,  Inc.,  the  management 
of  Winston  Network,  Inc.  will  not  change;  and 

WHEREAS,  the  Public  Utilities  Commission,  following  an  assignment  of  this 
Agreement,  will  continue  to  hold  two  irrevocable  Letters  of  Credit  valued  at 
$1.5  million,  throughout  the  remaining  term  of  this  Agreement;  and 

WHEREAS,  the  staffs  of  the  Bureau  of  Finance  and  the  Contract  Compliance 
Office  have  reviewed  the  financial  condition  and  the  affirmative  action/DBE 
status,  respectively,  of  Dillon,  Read  &  Company,  Inc.  and  American  Media 
Network,  Inc.  and  determined  that  the  new  owners  of  Winston  Network,  Inc.  are 
financially  sound  and  able  to  uphold  the  affirmative  action  and  DBE 
requirements  of  the  contract;  now,  therefore,  be  it 

RESOLVED,  that  this  Public  Utilities  Commission  authorizes  the  General  Manager 
of  Public  Utilities  to  execute  a  written  agreement  subject  to  the  approval  of 
the  Board  of  Supervisors  by  ordinance,  authorizing  the  assignment  of  this 
Commission's  Transit  Advertising  Agreement  from  Winston  Network,  Inc.  to 
American  Media  Network,  Inc.,  a  subsidiary  of  Dillon,  Read  &  Company;  and 
further  be  it 

RESOLVED,  that  American  Media  Network,  Inc.  a  subsidiary  of  Dillon,  Read  & 
Company,  Inc.  shall  be  subject  to  all  terms  and  conditions  embodied  in  the 
Transit  Advertising  Agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  nFCFMPER  2  -  ®& 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COIVIIVIISSIOM 

CITY  AND  COUNTY  OF   BAN  FRANCISCO 


RESOLUTION  No     _.TT 

WHEREAS,  The  San  Francisco  Municipal  Railway,  in  order  to  provide  safe, 
effective  and  quality  transit  services  to  the  citizens  of  the  City,  has 
recognized  the  need  to  fully  develop  the  human  resources  potential  of  its  mid 
and  upper  level  managers;  and 

WHEREAS,  There  is  a  need  to  assess,  develop  and  conduct  training  to 
improve  the  management  skills  level  of  these  employees;  and 

WHEREAS,  The  Public  Utilities  Commission  Training  Unit  does  not  have 
the  staff  resources  to  provide  this  training  and  the  Railway  must  contract 
with  a  Consultant  to  perform  this  work;  and 

WHEREAS,  There  are  sufficient  funds  in  the  San  Francisco  Municipal 
Railway's  operating  budget,  under  Object  100,  to  pay  for  these  consulting 
services,  now  therefore,  be  it 

RESOLVED,  The  Public  Utilities  Commission  authorizes  the  preparation 
and  circulation  of  a  Request  for  Proposal  for  Consultant  assistance  in 
training  supervisory  and  management  personnel  of  the  Transportation  Division 
of  the  San  Francisco  Municipal  Railway.    The  level  of  effort  will  not  exceed 
Fifty  Thousand  Dollars  ($50,000.00). 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  J36-OS12 


WHEREAS.   The  San  Francisco  Municipal  Railway,    in  order  to 
provide,   effective  and  quality  transit  services  to  the  citizens  of  the 
City,   has  recognized  the  need  to  fully  develop  the  human  resources 
potential  of  its  mid  and  upper  level  managers;  and 

WHEREAS.   Craft  employees  require  skills  upgrading  and 
safety  training. 

WHEREAS.   The  Public  Utilities  Commission  Training  Unit  does 
not  have  the  staff  resources  to  provide  this  training  and  the  Railway 
must  contract  with  a  Consultant  to  perform  this  work;  and 

WHEREAS.  There  are  sufficient  funds  in  the  San  Francisco 
Municipal  Railway  General  Manager's  operating  budget,  under  Object  100. 
to  pay  for  these  consulting  services,   now  therefore,   be  it 

RESOLVED.  The  Public  Utilities  Commission  authorizes  the 
preparation  and  circulation  of  a  Request  for  Proposal  for  Consultant 
assistance  in  training  supervisory  and  management  personnel  of  the 
Facilities  Maintenance  Division  of  the  San  Francisco  Municipal  Railway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  DECEMBER  2  3  1986 

at  its  meeting  of  


Secretary  Public  Utilities  CommUkion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-Q513 


WHEREAS,  The  City  and  County  of  San  Francisco  Public  Utilities 
Commission  and  the  Municipal  Railway  have  entered  into  a  contract  with 
Multisystems,   Inc.  for  the  development  of  a  ridership  data  collection 
and  reporting  plan,  signed  on  June  28,  1982,  and  modified  on  June  27, 
1983;  June  28,  1984;  June  11,  1985;  June  10,  1986;  and 

WHEREAS,  It  has  become  necessary  to  extend  the  contract  to  allow 
completion  of  specifications  for  software  to  be  delivered  in  the  final 
phase  of  the  project;  and 

WHEREAS,  No  additional  funding  is  required  at  this  time;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of 
the  Public  Utilities  Commission  to  extend  said  agreement  with 
Multisystems,  Inc.  until  June  30,  1987. 


0984G 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

H     f  __DECEM8£R  2  3  1986 

at  Us  meeting  of  * 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


86-0514 


WHEREAS,   the  Bureau  of  Energy  Conservation  was  established  to 
achieve  energy  cost  reductions  in  municipal  operations;  and 

WHEREAS,  automation  of  the  energy  use  billing  system  will 
facilitate  the  development  and  negotiation  of  alternative  energy 
projects;  and 

WHEREAS     the  Bureau  of  Energy  Conservation  has  sufficient 
fiscal  year  ?985/86  carryforward  funds  available  for  the  implementation  oi 
this  program;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  does  not  have 
staff  available  with  the  requisite  experience  to  establish  this 
specialized  energy  use  billing  program;  and 

WHEREAS,  the  Bureau  of  Energy  Conservation  has  determined 
that  Dennis  Barr  &  Associates  is  highly  qualified  to  perform  the 
requisite  services  under  this  contract;  now  THEREFORE  be  it 


program;  and  be  it  FURTHER 


RESOLVED,  that  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  transfer  funds  from 
Sbiect^OOl  Professional  Services  to  Object  1005  Data  Processing 


Obj. 

Services  to  undertake  this  project. 


barrcalitem. jej 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Hno  nf  DECEMBER  2  ?  1986 

at  its  meeting  of — .   ^ 


Secretary,  Public  Utilities  Commiffsion 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.      86^"0  5*15 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  667,  Construction  o* 
Warnerville  Complex  Construction  Quarters,  Maintenance  Building  and  other 
operating  facilities  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
November  25,  1986;  and 

WHEREAS,  Funds  in  the  amount  of  $701,000  are  available  for  the 
contract;  and 

WHEREAS,  Additional  funds  in  the  amount  of  $1 ,090,000  are  required 
to  award  the  contract  and  provide  for  overall  project  completion;  and 

WHEREAS,  The  General  Manager  of  Hetch  Hetchy  Water  and  Power  has 
approved  the  transfer  of  funds  in  the  amounts  of  $590,000  and  $500,000, 
respectively,  from  Fund  33-001-767-01,  Addition  of  Power  Transformers, 
and  Fund  33-001-636-01,  0 ' Shaughnessy  Low  Head  Generating  Facilities, 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
funds  in  the  amounts  of  $590,000  and  $500,000,  respectively,  from  Fund 
33-001-767-01,  Addition  of  Power  Transformers  and  Fund  33-001-636-01, 
0' Shaughnessy  Low  Head  Generating  Facility  to  Fund  33-001-633-01, 
Warnerville  Complex,  Construction  Quarters;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  667,  Warnerville  Complex  Construction  Quarters,  Maintenance  Building 
and  other  facilities  in  the  amount  of  $1,280,000.00  to  C.T.  Brayton  & 
Sons,  Inc.,  P.O.  Box  95,  Escalon,  CA  95320  as  the  lowest  responsive 
bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at ns meeting of  OFCFMBtt  2  31986  ^  

fcjrYKJj^JL  (J.  litOUUy) 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrv  ano  county  of  san  francisco 


RESOLUTION  No. 


86-0516 


WHEREAS,   pursuant  to  Public  Utilities  Resolution 
No.    80-0413  adopted  October  14,    1980  and  No.    84-0511  adopted 
October  23,   1984   ,   G.   Armanino  &  Son,    Inc.,   Lessee,  leased 
from  the  City  and  County  of  San  Francisco  for  four  (4)  years, 
and  renewed  for  an  additional  lease  period  of  four  (4)  years, 
commencing  November  1,   1984  and  ending  October  31,  1988, 
45  acres  of  Water  Department  land  in  Alameda  County  for 
agricultural  purposes;  and 

WHEREAS,   Lessee  desires  to  assign  the  remainder 
period  of  said  Lease  to  McCormick  and  Company,    Inc.,  who 
have  agreed  to  accept  the  assignment  upon  written  consent 
of  Commission   in  accordance  with  Section  15  of  said  Lease; 
now  therefore  be  it 

RESOLVED,   That  this  Commission  consents  to  the 
assignment  of  said  lease  from  G.    Armanino  &  Son,    Inc.,  as 
Assignor,    to  McCormick  and  Company,    Inc.,   Assignee,    for  the 
remainder  term  of  said  lease,   subject,   but  not   limited,  to 
the  requirements  that  the  Assignee  assume  all  of  the  covenants, 
conditions,   duties  and  obligations  set  forth  in  said  lease; 
and  be  it  further 

RESOLVED,   That  this  Commission  in  consenting  to 
this  assignment,   has  required  that  G.   Armanino  &  Son,  Inc., 
the  Lessee/Assignor  shall  remain  liable  under  the  terms  of 
said  Lease  for  and  during  the  entire  term  thereof. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  DECEMBER  2  3  1986   

at  its  meeting  of  


Secretary,  Public  Utilities  CommiQion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  86~*0517 


WHEREAS,  The  City  and  County  of  San  Francisco, 
a  municipal  corporation,   by  and  through  its  Public  Utilities 
Commission,   pursuant  to  its  Resolution  No.   85-0147,  adopted 
April  23,    1985,   leased  to  G.   Armanino  &  Son,   204  acres 
of  Water  Department   land  in  Alameda  County  for  vineyard, 
row  crop  and  rock  quarry  use  for  a  term  of  twenty  seven 
(27)  years  eight   (8)  months,   commencing  March  1,  1985; 
and 

WHEREAS,   pursuant  to  the  aforementioned  Resolution 
No.    85-0147,   Commission  also  approved  a  sublease  of  a  135 
acre  portion  of  the  204  acre  parcel  to  Mission  Valley  Rock 
Company  for  purpose  of  gravel  extraction,   subject  to  royalty 
payments  for  quarry  products  removed  from  premises  by  sublessee, 
in  accordance  with  the  subject   lease  and  sublease  agreements; 
and 

WHEREAS,   G.   Armanino  &  Son,   Lessee,   desires  to 
assign  its  master  lease  of  the  entire  204  acre  to  Mission 
Valley  Rock  Company,   subject  to  its  lease  terms  and  conditions 
for  the  remainder  term  of  said  lease;  and 

WHEREAS,    It  will  be  to  the  best  interest  of  City 
to  consent  to  the  assignment  of  the  subject   lease  from 
G.   Armanino  &  Son,    Inc.,   Lessee/Assignor  to  Mission  Valley 
Rock  Company,   Sublessee/Assignee;   therefore  be  it 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*     ,  nECEMSER  2  31986 

at  its  meeting  of  Ml-^1-"1^  —a 


F.MBLR  2  3  TO   

Secretary,  Public  Utilities  Commist&ion 


PUBLIC  UTILITIES  COMMISSION 

Cm  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,   That  this  Commission  hereby  consents 
to  the  Assignment  of  the  204  acre  lease  for  purposes  of 
agricultural  and  rock  quarry  use,   subject  to  all  terms 
and  conditions  of  said  lease  to  Mission  Valley  Rock  Company, 
for  the  remainder  term  of  said  lease;   and  be  it  further 

RESOLVED,   That  City's  Board  of  Supervisors  be 
requested  to  approve,  by  ordinance,   the  subject  lease  assignment. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER  2  3  1986 


Secretary,  Public  Utilities  Commission 


SAN  FRANCISCO  M  UNI CI PAL  RAILWAY 
CLAIMS   DlVj_SJoN    •-   MONTHLY  REPORT 


DjgCEM HER   19  8  6 

mi:W  CLAIMS   FILED  THIS  MONTH 

PERSONAL  INJURY: 

PROPERTY    DAMAGE : 

COMBINED   PERSONAL    IN  J. 
AND   I1  ROPE  RTY  DAMAGE: 

TOTAL : 

C  LA1MS   FILED  FISCAL _Y_EAR  TO   DATE  ,1 2  -  J  1  -  0  G 

ci iA ims  njb!!!I  ""g''A1-  vtgAU       UATIi!  1 2 ' 3 1 " u 3 

COLLECTIONS   THIS  MONTH 

m. .LECTIONS    RECEIVED   FISCAL  YEAR  IJMIl^rM- 

c '( i  1  .LECTIONS  IlECElVElj  FISCAL  YEAR_TU_  DATE  12-21-0. 
CLAIMS   SETTLED  THIS  MONTH 

PERSONAL  INJURY: 

PROPERTY    DAMAGE : 

TOTAL: 

CLAIMS   SETTLED   FISCAL   YEAR  TO   DATE_1_2_T 3 l-__8 6_ 

claims  settled  fiscal  year  to  date  12-31^05, 

ACC.LDENTS    UECUKDED  THIS  MONTH 
PASSENGER: 
TRAFFIC: 

TOTAL: 

ACCIDENTS  RECORDED  FISCAL  YEAR  TO  DATE  J  2-31~*£_ 
ACCIDENTS    m^nU^D   FISCAL   YEAR   TP   DAW  12^31^85 


NUMBER 

77 
69 


153 
1050 
910 


97 
50 

147 
726 
587 

150 
222 

372 

2193 
2521 


AMOUNT 

$  5,877,187 
104 ,656 

265,697 

$  6,247,540 
$45,156,045 
$27,363,677 
$  7,925 
$  113,213 
$  50,20  3 

$  851,926 
50,621 

$  902,547 
$  2,850,0  33 
$  2,620,512 


329 


Accidents  were  reported 


4  3 


were  Unreported  and  Delayed, 


nPHT HFNT  REPORTS  -  CLAIMS  DEPARTMENT 


DECEMBER  1986 


ACCIDENT  DESK 

MC 
TC 
SC 
CC 
STA. 

TOTALS: 
UNREPORTED 

MC 
TC 
SC 
CC 
STA. 

TOTALS: 
DELAYED 


MC 
TC 
SC 
CC 
STA. 


PASSENGER 

44 

46 
6 
5 

28 


TOTALS: 


RECAP: 

MC 
TC 
SC 
CC 
STA. 


129 


PASSENGER 

2 
1 


PASSENGER 

11 
6 
1 


18 


PASSENGER 
57 
53 
7 
5 
28 


TOTALS: 


150 


TRAFFIC 

97 
76 
8 
19 


200 

TRAFFIC 

2 
1 


3 

TRAFFIC 

16 

3 


19 


TRAFFIC 
115 
80 
8 
19 


222 


Previous  Total  to  Date: 


TOTAL 

141 
122 

14 

24 

28 

329 


TOTAL 

4 

2 


6 

TOTAL 

27 
9 
1 

37 

TOTAL 
172 
133 
15 
24 
28 

372 
1821 


TOTAL  TU  DATE: 


2193 


FRANCISCO    MUNICIPAL    RAILWAY     -     BUREAU    OF  CLAIMS 

FISCAL  YEAR  THRU   DECEMBER   31,  1966 


7-1-86 
thru 
12-31-86 


7-1-85 
thru 
12-31-85 


NEW  CLAIMS  FILED: 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

COMBINED  PERSONAL  INJURY 
AND  PROPERTY  DAMAGE: 

TOTAL: 

CLAIMS  SETTLED: 
NON-LITIGATED: 
LITIGATED: 
COURT  JUDGMENT: 

TOTAL : 


NUMBER 

492 
497 

61 
1050 

552 
140 
34 

726 


AMOUNT 

$38,889,375 
3,619, 706 

2,646,964 
$45  ,  156  ,045 

$  561,531 
2,024,409 
264,093 

$2,850,033 


357 
460 

93 
910 

407 
144 

36 

587 


AMOUNT  NUMBER 

$19,978,239  409 
937,088  529 


6,448,350 


65 


t  464,419 
1,908,160 
247,933 

$2,620,512 


424 
130 
41 

595 


AMOUNT 

$24,364,590 
1,460,692 

3,982,696 


$27,363,677        1003  $29,807,978 


$  227,141 
2, 381,942 
645,060 

$  3,254,143 


PERSONAL  INJURY: 

68 

$11,222,308 

77 

$  6,219,988 

155 

$12,778,202 

PROPERTY  DAMAGE: 

151 

3,152,329 

159 

141,699 

256 

320, 269 

COMBINED  PERSONAL  INJURY 
AND  PROPERTY  DAMAGE: 

14 

1,058,925 

25 

1, 375, 209 

25 

1,440,874 

TOTAL : 

233 

$15,433,562 

261 

$  7,736,896 

436 

$14,539, 345 

CLAIMS  SETTLED  BY  VEHICLE  TYPE: 

MOTOR  COACH: 

368 

$  1,692,869 

289 

$  1,793,791 

319 

$  2,403,093 

TROLLEY  COACH: 

221 

627,666 

196 

442,618 

204 

534,908 

STREETCAR: 

80 

423,140 

66 

199, 279 

51 

163,809 

CABLE  CAR: 

57 

106,358 

36 

184,824 

21 

152,333 

TOTAL: 

726 

$  2,850,033 

587 

$  2,620,512 

595 

$  3,254,143 

ACCIDENTS  RECORDED  BY  VEHICLE  TYPE: 

MOTOR  COACH: 

1062 

1192 

1272 

TROLLEY  COACH: 

807 

940 

1044 

STREETCAR: 

154 

189 

258 

CABLE  CAR: 

123 

147 

153 

STATION: 

47 

53 

113 

TOTAL : 

*2193 

*2521 

*2840 

bpo  12/86 

*   2193  Accidents  were  reported 
2521  Accidents  were  reported 
2840  Accidents  were  reported 

411 
687 
767 

were  Unreported  and 
were  Unreported  and 
were  Unreported  and 

Delayed. 
Delayed. 
Delayed. 

**  Collections  received  7/1/86 
Collections  received  7/1/85 

thru 
thru 

12/31/85 
12/31/85 

$113,213. 
$  50,283. 

LEASES  AND  REVOCABLE  PERMITS  EXECUTED  OR  TERMINATED  FOR  QUARTER  ENDING  December   31,  1986 

AGRICULTURE  &  LAND  DIVISION  -  ENGINEERING  DIVISION 
SAN  FRANCISCO  WATER  DEPARTMENT 


PERMIT/ 
LEASE 
NO. 


P-3358A 
P-3508 

P-3105A 
L-3543 

L-3423A 

L-3549 

L-3555 
P-3485 


PERMITTEE/LESSEE 


LOCATION 


Middlef ield  Associates 

Nationwide  Cablevision, 
Inc . 


San  Mateo  County- 
San  Mateo  County- 


Gould,  Elizabeth,  Trustee  Alameda  County 
Estate  of  Edwin  Bruce  Gould 


El  Camino  Driving  Range 
(Assignment  &  Modification 

of  Lease  from  Tom  Good 

to  Lino  Magpantay) 

G.  Armanino  &  Son,  Inc. 
(Assignment  of  Lease 

to  McCormick  Subsidiary, 

Inc. ) 


San  Mateo  County 


Alameda  County 


O'Rourke,  Rick 
dba  Nickels  Restaurant 
(Assignment  of  Lease  to 
William  Moore  &  Ramsey  Naify) 


San  Mateo  County 


G.  Armanino  &  Son,  Inc. 
(Assignment  of  Lease  to 
Mission  Valley  Rock  Co.) 

Currin,  William 


Alameda  County 


Alameda  County 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT 
DATE 


Parking  &  Landscaping        $  918.96 

Construct,  operate  and      $  6,000.00 
maintain  private 
domestic  communications 
satellite  earth  stations. 


Parking,  landscaping 
and  light  storage. 


Agricultural 


Operating  bar  and 
restaurant . 


Vineyard,  row  crop 
and  rock  quarry. 


Livestock  grazing. 


$  1,800.00 


Golf  driving  range  &  $21,371.76 
related  purposes. 


$14,600.00 


$12,456.00 


$64,725.00 


500  .  00 


8/1/82 
5/1/83 

10/1/83 
10/1/84 

11/1/84 

1/1/85 

3/1/85 

7/1/86  (retro) 


TERMINAT 
DATE 


11/30/86 
3/31/84 

9/30/86  I 
10/13/86 


12/22/86 


11/24/86 


12/22/86 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


P-3581        Redwood  Manor  Apartments        San  Mateo  County 


P-3582         Ronald  Newdoll 
P-3585         S.F.   Bay  Brand,  Inc. 


San  Mateo  County 
Alameda  County 


P-3522        Renault  &  Handley  Em- 
ployees Investment  Co. 

L-3542A      No.  Pointe  Business  Park 
Owners  Association 

L-2934A       Serra  Bowl 

L-3489         Carruf  California  Corp. 


Mountain  View 
Santa  Clara  County 
Daly  City 

Santa  Clara  County 


L-3543         El  Camino  Driving  Range  San  Mateo  County 


L-3569         Koret  Foundation 


San  Mateo  County 


L-3194A 


L-3543A 


Nguyen,  Phung  &  Duong 
dba  The  Caboose 


San  Mateo  County 


El  Camino  Driving  Range  San  Mateo  County 

(Assignment  &  Modification 

of  Lease  to  Lino  Magpantay 

from  Tom  Good) 


86-EP-18     Pacific  Gas  &  Electric  Alameda  County 


PURPOSE 


Driveway  and  Land- 
scaping . 

Landscaping 

Parking,  landscaping 
and  light  storage. 


CONSIDERATION 
PER  YEAR 


$  924.00 


$ 

$  3,600.00 


Parking  &  landscaping        $  6,129.00 


COMMENCEMENT  TERMINATI 
 DATE  DATE 


8/1/86  (retro) 

9/1/86  (retro) 
10/1/86 

10/1/86 


Parking,  landscaping,  $63,111.84  10/1/86 
jogging  path  &  walkway. 

Parking  $16,838.40  10/1/86 

Parking,  landscaping,  $  8,467.56  10/1/86 
ingress  &  egress. 

Golf  driving  range  $21,371.76  10/1/86 
and  related  purposes. 

Landscaping,  parking,  $  6,240.00  10/1/86 
ingress  &  egress. 

Restaurant  $10,398.84  10/1/86 


Golf  driving  range  & 
related  purposes. 


521,371.76 


10/14/86 


Install  plastic  gas 
main . 


$  500.00 
(Permit  Fee) 


10/14/86 


2 


PERMIT/ 
LEASE 
NO. 

PERMITTEE/LESSEE 

LOCATION 

PURPOSE 

CONSIDERATION 

DTTD  VTTAP 
flLK  XC/VK 

COMMENCEMENT 

DATF 

TERMINATI 

\Jt\LEi 

86-EP-19 

Alameda  County  Water 
Distict 

Alameda  County 

Install  water  service. 

$  500.00 
(Permit  Fee) 

10/15/86 

L-3292 

Mission  Valley  Rock  Co. 
(2nd  Supplemental  Agreement 
in  Modification  of  Lease) 

Alameda  County 

Gravel  quarry. 

Royalty/ 
50tf</ton 

10/28/86 

L-3555 

Armanino,  G.   and  Son,  Inc. 

(Amendment  to  Sub-Lease 
by  and  between  Armanino 
and  Mission  Valley  Rock 
Company) 

Alameda  County 

Vineyard,   row  crop 
and  rock  quarry. 

$64,725.00 

10/28/86 

P-3545 

Cleveland  Machine  Controls 

San  Mateo  County 

Parking 

$  1,357.32 

11/1/86 

P-3587 

Covo,  John 

Santa  Clara  County 

Livestock  grazing. 

$  555.00 

11/1/86 

P-2899A 

Pearson,  Gary 

San  Mateo  County 

Horse  grazing. 

$  395.15 

11/1/86 

L-3536 

Atlantic  Richfield  Co. 

San  Francisco 

Vehicle  access  and 
parking . 

$12,642.36 

11/1/86 

P-3583 

Wade,  Jerry  M. 

Alameda  County 

Dry  farming  -  growing 
and  harvesting  hay 
and/or  grain. 

$  250.00 

11/1/86 

P-3584 

Menlo  Machine  &  Manu- 
facturing 

San  Mateo  County 

Parking 

$  3,084.00 

11/1/86 

L-3549A 

Moore,  William  and                   San  Mateo  County 

Naify,  Ramsey 
dba  Nickels  Restaurant 

(Assignment  of  Lease  from  Rick  O'Rourke) 

Operating  bar  and 
restaurant . 

3 

$12,456.00 

11/25/86 

PERMIT/ 
LEASE 

NO.  PERMITTEE/LESSEE  LOCATION 

86-EP-20     Kaiser  Development  Co.  Alameda  County 


86-EP-21 

Vista  Grande  Cablevision 

San  Mateo  County 

P-2863B 

Mayfield  Management  Co. 

Santa  Clara  County 

P-3298A 

Walsh  &  Sons 

Alameda  County 

P-3248A 

Sunnyvale  Investors 

Santa  Clara  County 

P-3118A 

Central  Cal  West  Roofing 

San  Mateo  County 

P-3588 

Quantic  Industries,  Inc. 

oanta  tiara  county 

P-3589 

Wiechers,   L.D.   &  Dorothy 

San  Mateo  County 

L-3467A 

Pacific  Nurseries 
(Assignment  of  Sublease 

to  McCormick  Subsidiaries, 

Inc. ) 

Alameda  County 

86-EP-22 

Madiera  Development  Co. 

Alameda  County 

86-EP-23 

NEC  Electronics/  Inc. 

Santa  Clara  County 

PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT 
DATE 


Construct,  operate 
and  maintain  roadway/ 
steel  water  lines 
and  sanitary  sewer. 

Install  conduit  across 
Sunset  Supply  Pipeline 
Right-of-Way 


$  2/150.00 
(Permit  and 
Monument  Fees) 


$  500.00 
(Permit  Fee) 


11/26/86 


11/28/86 


Parking  &  Landscaping 

$ 

3/ 

000 

.00 

12/1/86 

Parking  &  Landscaping 

$ 

3/ 

140 

.16 

12/1/86 

Parking  &  Landscaping 

$ 

4/ 

086 

.00 

12/1/86 

Equipment  storage  and 
parking . 

$ 

7/ 

632 

.00 

12/1/86 

Site  for  magazine 
storage . 

$ 

1, 

200 

.00 

12/1/86 

Parking  &  Landscaping 

$ 

li 

020 

.00 

12/1/86 

Row  crop  farming. 

$40/ 

415 

.00 

12/17/8 

Construct  storm  drain. 

Install  soil  extraction 
and  test  wells. 


$  500.00  12/18/86 
(Permit  Fee) 

$  1/000.00  12/18/86 
(Permit  and 

Inspection 

Fees) 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


L-3423B      McCormick  Subsidiary,   Inc.     Alameda  County 
(Assignment  of  Lease 
from  G.  Armanino  and 
Son,  Inc.) 

L-3555A      Mission  Valley  Rock  Co.  Alameda  County 

(Assignment  of  Lease 
from  G.  Armanino  and 
Son,  Inc.) 


PURPOSE 


CONSIDERATION  COMMENCEMENT 
PER  YEAR  DATE 


TERM I NAT 
DATE 


Agricultural  $14,600.00  12/23/86 


Vineyard,    row  crop  $64,725.00  12/23/86 

and  rock  quarry. 


PERMIT/ 
LEASE 

NO.  PERMITTEE/LESSEE 


LOCATION 


G-358-86  Barbara  Bacon 

G-368-86  Earl  Gantenbein 

G-400-86  Dr.   Phu  H.  Le 

G-352-86  Robert  S.  Schmidt 

G-345-86  Kathryn  Scott 


G-139-80  Ralph  W.  Davis 

G-131-80  Loren  V.  Bainer 

G-134-80  Carl  Brechter 

G-137-80  Mr.   L.   B.  Cross 

G-129-80  Larry  Hofstetter 

G-126-80  William  B.  Jeffries 

G-142-80  Harry  Jones 

G-128-80  Donald  H.  King 

G-116-80  Louis  C.  Knight 


San  Mateo  County 

San  Mateo  County 

Alameda  County 

San  Mateo  County 
San  Mateo  County 

Alameda  County 

Alameda  County 

Alameda  County 
Alameda  County 
Alameda  County 
Alameda  County 
Alameda  County 
Alameda  County 
Alameda  County 


CONSIDERATION       COMMENCEMENT  TERMIN 
 PURPOSE                                     PER  YEAR  DATE  DAT 

Domestic  Garden  Permit                 $5.00               Oct.    1,    1986  NEW 

(Exp:  9-30-88) 

$  5.00               Oct.    1,    1986  NEW 

$  5.00               Nov. 15,    1986  NEW 
(Exp:  11-14-88) 

$  5.00               Nov. 15,    1986  NEW 

$  5.00               Nov. 15,    1986  NEW 


It 

II 

II 

$  5, 

.00 

Sept 
(Exp 

i, 

:  8- 

1986 
-31-88) 

RENEW/ 

It 

II 

II 

$  5. 

.00 

Oct . 
(Exp 

1 , 

:  9- 

1986 
-30-88) 

RENEWS 

M 

II 

II 

$  5, 

.00 

Oct . 

i, 

1986 

RENEWS 

It 

It 

II 

$  5. 

.00 

Oct . 

l, 

1986 

RENEWS 

It 

II 

II 

$  5 

.00 

Oct . 

i, 

1986 

RENEWS 

It 

II 

II 

$  5, 

.00 

Oct . 

i, 

1986 

RENEWS 

tl 

II 

II 

$  5. 

.  00 

Oct . 

i, 

1986 

RENEWA 

It 

II 

II 

$  5. 

.00 

Oct . 

i, 

1986 

RENEWA 

It 

It 

II 

$  5. 

.00 

Oct . 

i, 

1986 

RENEWA 

6 


PERMIT/ 
LEASE 
NO. 

G-133-80 
G-122-80 
G-136-80 
G-123-80 
G-141-80 
G-119-80 
G-138-80 
G-135-80 
G-118-80 


PERMITTEE/LESSEE 

Charles  Prokop 

Rodger  W.   Rager,  Jr. 
Pedro  B.  Roman 
Juan  C.  Romero 
Jerry  S.  Sexton 
Marvin  J.  Soh 
Warren  Sommers 
Fred  E.  Watson 
James  H.  Wickes 


LOCATION 

Alameda  County 

Alameda  County 
Alameda  County 
Alameda  County 
Alameda  County 
Alameda  County 
Alameda  County 
Alameda  County 
Alameda  County 


G-51-80 


Mrs.   Gloria  W.  Eoff 


Alameda  County 


G-63-80  Albert  L.   Anderson  Alameda  County 

G-96-80  Mr.   A.   B.   Belsey  Alameda  County 

G-74-80  Robert  Bening  Alameda  County 

G-69-80  Mr.   Glynn  Bentley  Alameda  County 

G-102-80  Curtis  Bettencourt  Alameda  County 

G-67-80  Howard  F.   Busch  Alameda  County 


CONSIDERATION       COMMENCEMENT  TERMINATION 


PURPOSE 

PER  YEAR 

DATE 

DATE 

Domestic  Garden 

Permit 

$  5.00 

Oct. 

1, 

1986 

RENEWAL 

1!  M 

$  5.00 

Oct . 

1, 

1986 

RENEWAL 

II  II 

$  5.00 

Oct . 

1, 

1986 

RENEWAL 

II  II 

$  5.00 

Oct . 

1, 

1986 

RENEWAL 

II  II 

$  5.00 

Oct . 

1, 

1986 

RENEWAL 

II  II 

$  5.00 

Oct . 

1, 

1986 

RENEWAL 

It  M 

$    5  .  UU 

UCt  . 

1, 

1986 

RFNEWAL 

II  It 

- 

$  5.00 

Oct. 

1 , 

1986 

RENEWAL 

II  II 

uct . 

1, 

1986 

RENEWAL 

i  tun  *j  ■  *  * 

II  II 

$  5.00 

Nov . 
(Exp 

1,  1986 
:  10-31-88) 

RENEWAL 

If  It 

$  5 .  00 

Dec . 
(Exp 

1, 
:  1] 

1986 
-30-88) 

RENEWAL 

It  It 

$  5.00 

Dec . 

1, 

1986 

RENEWAL 

II  tt 

$  5.00 

Dec . 

1, 

1986 

RENEWAL 

II  IT 

$  5.00 

Dec . 

1, 

1986 

RENEWAL 

H  II 

$  5.00 

Dec  . 

1, 

1986 

RENEWAL 

"  II 

$  5.00 

Dec . 

1, 

1986 

RENEWAL 

PERMIT/ 

LEASE  CONSIDERATION       COMMENCEMENT  TERMINATION 


NO. 

PERMITTEE/LESSEE 

LOCATION 

PURPOSE 

PER 

YEAR 

DATE 

DATE 

G-72-80 

Mr      Di  tIc   V  Rn^fhmann 

1»1  X.    •       L/1I  XV       V    .        1_J      O      11I11C4.  11  11 

Alameda 

County 

Domestic  Garden 

x  C.  1  III  JL  L 

$ 

5 

nn 

Flo  n 

1, 

1986 

RENEWAL 

G-68-80 

Jame^   F.  fhpstnnt 

Alameda 

County 

ii 

ii 

ti 

$ 

5 

nn 

Wet  <" 

1, 

1986 

D  T?  XT  T?  Tif  A  T 

KENEWAL 

G-99-80 

Gordon  E.  Christensen 

Alameda 

County 

M 

ii 

it 

$ 

5 

.00 

Dec. 

1 , 

1986 

RENEWAL 

G-76-80 

Joseph  F.   Coelho,  Jr. 

Alameda 

County 

ii 

ii 

it 

c 
0 

.00 

Dec. 

1  , 

1986 

RENEWAL 

G-84-80 

Constantin  Constantin- 
ides 

Alameda 

County 

ii 

ii 

ti 

c 
O 

.00 

Dec. 

1  > 

1986 

RENEWAL 

G-155-80 

Rov   J     fnrnpl  i  ..«=: 

San  Mateo  County 

ii 

it 

tt 

$ 

5 

00 

Dec  . 

1, 

1986 

T">  T?  XT  V  III  A  T 

RENEWAL 

G-112-80 

William  Davies-White 

Alameda 

County 

ii 

it 

ti 

$ 

5 

00 

Dec . 

1. 

1986 

RENEWAL 

G-73-80 

William  Davis 

Alameda 

Count  y 

ii 

ii 

ii 

$ 

5 

00 

Dec . 

1, 

1986 

G-145-80 

James  Deibert 

Alameda 

County 

ii 

ii 

ii 

$ 

5 

00 

Dec . 

1, 

1986 

Dt?Ml?WAT 
KEiNHiHrtL 

G-174-80 

Mr.   Marcus  Dillie,  Jr. 

Alameda 

County 

ii 

ii 

tt 

$ 

5 

00 

Dec . 

1, 

1986 

G-lll-80 

Mrs.   Sharon  G.  Foraker 

Alameda 

County 

ii 

it 

tt 

$ 

5 

00 

Dec . 

1, 

1986 

G-89-80 

Charles  P.  Goldsheid 

Alameda 

County 

M 

ii 

1 1 

$ 

5 

00 

Dec . 

1, 

1986 

dvmfWAL 

G-81-80 

Wayne  Grundmeier 

Alameda 

County 

11 

it 

■  | 

$ 

5 

00 

Dec . 

1, 

1986 

G-64-80 

Frank  R.   G.  Harper 

Alameda 

County 

It 

ii 

t  - 

$ 

5. 

00 

Dec . 

1, 

1986 

pffMFWAL 

G-65-80 

Jasper  T.  Hassey 

Alameda 

County 

M 

it 

1 1 

$ 

5. 

00 

Dec. 

1, 

1986 

KEINJ-i"nu 

G-160-80 

Dale  Holback 

Alameda 

County 

11 

rt 

tl 

$ 

5. 

00 

Dec . 

1. 

1986 

RENEWAL 

G-152-80 

Charles  Hunt 

Alameda 

County 

11 

ti 

!f 

$ 

5. 

00 

Dec . 

1, 

1986 

RENEWAL 

8 


PERMIT/ 
LEASE 

NO.  PERMITTEE/LESSEE  LOCATION 


G- 

-95-J 

30 

Astrid  Khan 

Alameda 

County 

G- 

-304- 

-85 

Herman  C.  Kirsten 

San  Mateo  County 

G- 

■216- 

-80 

Mr.   K.   K.  Kuhl 

San  Mateo  County 

G- 

■78-J 

30 

Harry  C.  Laumeister 

Alameda 

County 

G- 

175- 

-80 

Mrs.   Arthur  Lawrence 

Alameda 

County 

G- 

109- 

-80 

Gordon  Lloyd 

Alameda 

County 

G- 

86-i 

30 

Arnold  Lyczewski 

Alameda 

County 

G- 

166- 

-80 

Ralph  Martinez 

Alameda 

County 

G- 

91-? 

30 

Douglas  McKay 

Alameda 

County 

G- 

88-1 

JO 

Mrs.    Rowland  Meek 

Alameda 

County 

G- 

90-i 

so 

Arthur  Mehlhaff 

Alameda 

County 

•J 

G- 

157- 

-80 

Theodore  Metzger 

Alameda 

County 

G- 

108- 

-80 

Robert  Miller 

Alameda 

County 

G- 

106- 

-80 

Victor  Peroutka 

Alameda 

County 

G- 

J-  \J  kJ 

80 

O  KJ 

ntfrnid.n  rres  ton 

Alameda 

County 

G- 

83-8 

0 

James  A.  Rember 

Alameda 

County 

G- 

159- 

80 

Lionel  G.  Romero 

Alameda 

County 

G- 

178- 

80 

James  D.  Sartor 

San  Mateo  County 

CONSIDERATION       COMMENCEMENT  TERMINATION 
PURPOSE  PER  YEAR  DATE  pATE 


utll  UC11     I  c  1  111  X  L 

«p   D  .  uu 

Dec . 

1 , 

1986 

RENEWAL 

II  It 

3>    o  .  UU 

Dec . 

1 , 

1986 

RENEWAL 

II  It 

O  .  UU 

Dec  . 

1, 

1986 

RENEWAL 

11  M 

5}>   O  .  U0 

Dec . 

1, 

1986 

RENEWAL 

ijj  ?i 

$  5.00 

Dec  . 

1 , 

1986 

RENEWAL 

ii  M 

(p      r-      f\  r\ 

$  5.00 

Dec . 

1, 

1986 

RENEWAL 

ii  ii 

$  5 .  00 

Dec. 

1 , 

1986 

RENEWAL 

'I  1! 

$  5 .  00 

Dec . 

1 , 

1986 

RENEWAL 

II  II 

$  5 .  00 

Dec. 

1, 

1986 

RENEWAL 

"  II 

$  5  .  00 

Dec. 

1, 

1986 

RENEWAL 

•I  II 

$  5 .  00 

Dec . 

1, 

1986 

RENEWAL 

II  II 

$  5.00 

Dec. 

1, 

1986 

RENEWAL 

M  II 

$  5.00 

Dec. 

1, 

1986 

RENEWAL 

'I  II 

$  5.00 

Dec  . 

1, 

1986 

RENEWAL 

It  !■ 

■ '  ll 

$  5.00 

Dec . 

1, 

1986 

RENEWAL 

•I  ll 

$  5.00 

Dec. 

1, 

1986 

RENEWAL 

»  II 

$  5.00 

Dec . 

1, 

1986 

RENEWAL 

"  ll 

$  5.00 

Dec . 

1, 

1986 

RENEWAL 

PERMIT/ 
LEASE 


G-61-80 


CONSIDERATION  COMMENCEMENT 


Cristina  Cosio 


San  Mateo  County 


TERMINATION 


NO . 

PFRMTTTFF  /T.F99FF 

LOCATION 

PTFRPOSF 

PFR 

r  j_j  a 

YEAR 

DATE 

DATF 

G-l 7S-R0 

U  LC  V  Cll      O  11  1  11 

Alameda 

County 

DninPQt  i  f1    GaT"dpn    PpTmi  t 

$  5 

.  00 

Dec 

•    1 , 

1986 

RENEWAL 

1 1.  a_i  1 1  u  ii  n  u 

G-154-80 

Mrs     L     R     Sma 1 1 

Alameda 

County 

00 

xJ  vT 

1 

1  986 

X  «-/  O  vJ 

RFNFWAT 

G-172-80 

iUX    O   •         C-/   V_t  V_A   V         O  Hi  i.    L  11 

Alameda 

County 

00 

u  tr  v^ 

1  > 

1  QRfi 

RFNFWAT 

G-163-80 

Mt*     H     E  Stpvpnson 

Alameda 

County 

00 

1 

1  Q86 

RENEWAL 

G-70-80 

Scot  Stilwell 

VJ"  \_x  »— •    L-           L_/    l_-    Jl.    -L   V»  V —   JL  JL 

Alameda 

County 



00 

.  VJ  VJ 

JJfcr  C 

1 

1  QRfi 

RENEWAL 

G-169-80 

Mr     G     F  Sullivan 

i*  l  J-      ■            VJ    •            A.       .  ^ — '  VJL  JL.  J.   X    V    C4.  A  A 

Alameda 

County 



on 

.  VJ  VJ 

Flo  r» 

1 

•      J-  , 

1  QRfi 
IcJOD 

RFNEWAL 

UL11  Lj  II  flU 

G-87-80 

Tiindn    Ti  Thomnson 

A— J  JL  A  A  VJl  tl          J_l    «             A   11  V-/  111  l_/  O  V-/  A  A 

Alameda 

County 

«p  o 

.  uu 

T~~l  rs  <-> 

uec 

•       I  , 

I  y  OO 

RFNFWAL 

G-164-80 

#Tp^n   F  Thomson 

1»A         •         U  \<  U  11        JUJ   •          JL  1 1  v_-»  mo  VJ1  1 1 

Alameda 

County 

4>  O 

.  UU 

uec 

1  , 

i  y  od 

RFNFWAL 

G-93-80 

Don  C .  Turner 

Alameda 

County 

on 
uu 

Dec 

1  i 

Lz/OO 

RENEWAL 

iVij  1 1  aj  n  n  i-i 

G-110-80 

Joe  Turner 

v>»  V— '  N-'           -A.    LA  J.    A  A  JL 

Alameda 

County 



UU 

Dec 

T 

1  > 

i  y  bo 

RFNEWAL 

i\Fj  1 1  J-J  "  n  ^ 

G-226-80 

John  B.  Wallace 

Alameda 

County 



Jp  O 

UU 

Dec 

T 

1  , 

lyob 

RFNEWAL 
nj_ii'  ij"nij 

G-85-80 

Lawrence  Waymire 

Alameda 

County 



$  o 

nn 
UU 

Dec 

1  , 

i  yob 

RENEWAL 

G-168-80 

Homer  Wells 

Alameda 

County 

ip  O 

UU 

Dec 

1  , 

i  no  c 

lyob 

RENEWAL 

G- 101 -RO 

Ma  tv    N      Wn 1 f p 
ilia.  1  y     in  .      ii U  1 1  c 

Alameda 

County 

$  5 

00 

Dec 

1, 

1986 

G-92-80 

Carl  Woolverton 

Alameda 

County 

$  5 

00 

Dec 

1, 

1986 

RENEWAL 

G-162-80 

Richard  Yates 

Alameda 

County 

$  5 

00 

Dec 

1, 

1986 

RENEWAL 

8_l-86  Re" 
CANCELLED- 
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PERMIT/ 

LEASE                                                                                                                                                                       CONSIDERATION       COMMENCEMENT  TERMINATE 
NO.  PERMITTEE/LESSEE  LOCATION  PURPOSE  PER  YEAR  DATE  DATE 

G-47-80  James  E.   King  Alameda  County  Domestic  Garden  Permit      10-7-86 

CANCELLED. 

G-121-80  Mrs.   Lucy  H.   Rodrigues         Alameda  County  "  "  "      10-10-86 

CANCELLED. 

G-33-80  Manuel  DeBattista  San  Mateo  County  "  "  "      11-5-86 

CANCELLED. 

G-7-80  Mrs.   Peggy  Swint  Alameda  County  "  11  "      11-5-86 

CANCELLED. 

G-117-80  Jim  Adams  Alameda  County  11  "  11      11-18-86 

CANCELLED. 

G-75-80  Charles  A.   Glidewell  Alameda  County  11  "  "      11-30-86 

CANCELLED. 

G-77-80  Dolores  J.   Hintz  Alameda  County  11  11  "      11-30-86 

CANCELLED. 

G-151-80  Richard  Park  Alameda  County  "  "  "   :     11-30-86 

CANCELLED. 


1  1 


LEASES  OR  PERMITS  DELINQUENT  IN  PAYMENT  FOR  QUARTER  ENDING  December   31,  1986 

AGRICULTURE  &  LAND  DIVISION 
SAN  FRANCISCO  WATER  DEPARTMENT 


EASE/ 
ERMIT 
NO. 


LESSEE/PERMITTEE 


RENTAL 
AGREEMENT 


DELINQUENT 
PERIOD 


TOTAL 
RENT  DUE 


TAXES  AND 
ASSESSMENTS 


TOTAL  DUE 


PRESENT  STATUS 
OF  COLLECTION  EFFORT 


-2338A    Aetna  Life  Insurance  $523.56 

Monthly 


-3271 


American  Savings     4/81  $510.00 
and  Loan  Assn.  Monthly 
12/82  $840.48 
Monthly 


-3221D  Benassini,  Robert 

-3489  Carruf  Corporation 

-3044A  Circo  Industries 

-3420  Coffaro,  Louis 


-3284 


Fremont  Unified 
School  District 


$705.63 
Monthly 


$622.80 
Monthly 


$283 .75 
Monthly 


$58.00 
Monthly 


Nov.  1986 


April  1981 

thru 
Dec.  1986 


Sept 

.  1986 

th 

ru 

Dec . 

1986 

Nov . 

1986 

th 

ru 

Dec . 

1986 

Nov . 

1986 

th 

ru 

Dec . 

1986 

July 

,  Nov., 

th 

ru 

Dec. 

1986 

$  523.56 
$61,439.05 


$  3,447.52 


$  1,245.60 


$  567.50 


$  174.00 


1980 

-81 

$  782. 

56 

1981 

-82 

881. 

45 

1982 

-83 

1,016. 

34 

1983 

-84 

1,088. 

63 

1984 

-85 

1, 141. 

90 

1985 

-86 

1,226. 

00 

1984- 

-85 

$  13 

.92 

523.56    Making  direct  contact 
requesting  payment. 


567,575.93 


$  13.92 
$  3,447.52 

$  1,245.60 

$  567.60 

$  174.00 


Has  been  referred  to 
City  Attorney;  Water 
Department  continues 
to  send  monthly  in- 
voices . 


Making  direct  contact 
requesting  payment. 

Making  direct  contact 
requesting  payment. 


Making  direct  contact 
requesting  payment. 

Making  direct  contact 
requesting  payment. 

Making  direct  contact 
requesting  payment. 
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LEASE/ 

PERMIT  RENTAL 
NO.  LESSEE/PERMITTEE  AGREEMENT 


P-3172      Matadero  Creek  $85.00 

Monthly 


P-3407       McElroy,   Jack  $250.00 

Monthly 


P-3086       Page  Mill  Hill 


P-2302       Pappas  Bros.  $440.00 

Monthly 

P-2424       Power  Design 

Pacific,  Inc. 


P-3522       Renault  &  Handley  $450.00 
Investment  Co.  Monthly 


P-3581       Redwood  Manor  Apts.  $77.00 

Monthly 


P-3418A         Stan  the  Roof  Man  $600.00 

Monthly 


DELINQUENT 
PERIOD 


TOTAL 
RENT  DUE 


TAXES  AND 
ASSESSMENTS 


TOTAL  DUE 


PRESENT  STATUS 
OF  COLLECTION  EFFORT! 


Nov.  1980 

thru 
Dec.  1986 


Oct.  1986 

thru 
Dec.  1986 


Nov.  1986 

thru 
Dec.  1986 


Oct.  1984 

thru 
Dec.  1986 

Aug.  1986 

thru 
Dec.  1986 

May,  June, 
Nov . ,  Dec . 
1986 


$  6,290.00 


$  750.00 


880.00 


1983-  84  $348.80 

1984-  85  363.74 

1985-  86  391.63 


1984-  85 

1985-  86 


$419 .71 
451.88 


$7,394.17 


$  750.00 


$  871.59 


$  880.00 


1983-84 

$487, 

.46 

$  1,543 

.13 

1984-85 

508, 

.35 

1985-86 

547, 

.32 

12,150. 

00 

1984-85 

$298. 

.  63 

$12,772 

.40 

1985-86 

323, 

.77 

385. 

00 

$  385 

.00 

2,400. 

00 

$  2,400 

.00 

Has  been  referred  to 
City  Attorney;  Water 
Department  continues  to 
send  monthly  invoices. 


Making  direct  contact 
requesting  payment. 


Has  been  referred  to 
City  Attorney;  Water 
Department  continues  to 
send  monthly  invoices. 

Making  direct  contact 
requesting  payment. 

Put  on  hold.     Part  of 
Stanford  case. 


Referred  to  City 
Attorney. 


Making  direct  contact 
requesting  payment. 

Making  direct  payment 
requesting  payment. 
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LEASE/ 
PERMIT 
NO. 


LESSEE/PERMITTEE 


RENTAL 
AGREEMENT 


L-3553      Western  Pacific  $1,265.00 
Railroad  Company  Monthly 


P-3298       Walsh  &  Sons 


$261.68 
Monthly 


P-3409A    Willow  Park  Mt . 

View  Homeowners' 
Association 


$508.71 
Monthly 


DELINQUENT 
PERIOD 


TOTAL 
RENT  DUE 


TAXES  AND 
ASSESSMENTS 


TOTAL  DUE 


PRESENT  STATUS 
OF  COLLECTION  EFFORT^ 


Aug.  1986 

thru 
Dec.  1986 


Nov.  1986 

thru 
Dec.  1986 


$  4,087.00 


415.99 


$  4,087.00 


415.99 


Referred  to  City  Attor- 
ney.    Water  Department 
continues  to  send 
monthly  invoices. 

Making  direct  contact 
requesting  payment. 


Nov.  1986 


508.71 


508.71      Making  direct  contact 
requesting  payment. 
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PUBLIC  UTILITIES  COMMISSION 


City  &  County 
of  San  Francisco 


SUPPORT  BUREAUS 

•  Engineering  ( UEB) 

•  Finance 

•  Management  Information  Systems  (BMIS) 

•  Personnel  &  Training 

•  Bureau  Services 

•  Legal  Services 

•  Energy  Conservation 


PERFORMANCE  REPORT 

FISCAL  YEAR  1986-87 


MID-YEAR 


Q  YEAR  END 


  ar»  ■  — 

ity  and  County  of  San  Francisco  Public  Utilities  Comm.ss.on 

FINANCE  BUREAU 


March   10,  1987 

Members,  Public  Utilities  Commission 

Jeffrey  Lee,  President 

Charna  E.  Staten,  Vice  President 

H.  Welton  Flynn 

Arthur  V.  Toupin 

Mark  Buel 1 

Dear  Members: 

I  am  pleased  to  submit  the  mid-year  1986/87  performance  report 
for  the  PUC  Bureaus. 

Highlights  of  the  mid  year  performance  include: 

r„.t..rt,  anH  claims:     The  number  of  Muni  claims 
settlements  increased  by  24%  over  the  same  period  ast 
year;  the  average  amount  per  settlement  decreased  12*. 

Engineering:     93%  of  the  "A"  priority  projects  met 
schedule  milestones  during  the  first  six  months. 

Management  Information  Systems:     Development  of  Muni 
vehicle  maintenance,  PUC  Claims  reporting  and  PUC 
absenteeism  systems  proceeded  on  schedule. 

o  Financial  Management:     Management  of  the  payroll 

system  improved  wTtn  prompt  correction,  exceeding 
target.     TIDF  collections  reached  $25.5  million 
cumulatively. 

Personnel:     The  PUC  Affirmative  Action  plan  was 
developed  for  review  by  the  PUC  in  the  third  quarter. 

Fnerav  Conservation:     The  capital   improvement  projects 
for  retrorU  of  energy  conservation  measures  in  municipal 
buildings  are  proceeding  on  schedule. 

Protective  Services:     The  installation  of  security  and 
surveillance  equipment  at  Muni  facilities  was  completed. 


Sincerely, 


Donald  J.  Birrer 

General  Manager,  Public  Utilities 
(415)55f>5017  425  MASON  STREET.  7TH  FLOOR  SAN  FRANCISCO,  CA  94102 

01  21  B 

v  ...  :zzz — ; — _    ~^^^^B^  -fi=~  ■„-.— ^ 
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UTILITIES  ENGINEERING  BUREAU  (UEB) 
Mid-Year  Performance  Summary 
FY  1986/87 


t*  ******** ****** 


ORGANIZATION  DESCRIPTION 

Tho  utilities  Enqineering  Bureau  provides  engineering  design  and 
SI  Lit,  E„,in,,r,n,  Servlo,  Const Jetton   J^™;  ^d 
allocated  to  staffing. 


GOALS 


To  complete  major  capital  projects  on  schedule. 
To  complete  major  capital  projects  within  budget. 

To  improve  efficiency  and  effectiveness  of  project  management  operations. 

To  improve  efficiency  and  effectiveness  of  engineering  operations. 

To  improve  the  construction  management  process  and  quality  control. 

To  improve  the  planning,  administrative  and  management  information 
capabilities  within  the  UEB. 

OVERVIEW 

During  the  second  quarter,  the  bureau  reported  °"T^  P^^Yn^studies 
2!5S  SThoS  t  afar^S  tor^rom-prior    ears  as  well  as 

department.    The  UEB  then'al locates  and  schedules  its  manpower  accords 
to  these  priorities. 

STATUS  OF  PRIORITY  "A"  PROJECTS 

n    ■      fhp  fir<;t  half  of  the  year,  UEB  met  93%  of  its  targets  for 
°       St  n     d  conduction  of  priority  "A"  projects  on  the 

completing  ae  u  b        on  schedule,  4  projects 

conS;^fedSCthheedde^gnFphaseAonP;^edule,  and  3  projects  completed 
construction  on  schedule, 
o     The  UEB  completed  100%  of  "A"  projects  (3  projects  out  of  3)  within 
budget  during  the  second  quarter. 

1  ************************************ 


UTILITIES  ENGINEERING  BUREAU  (UEB) 
Mid-Year  Performance  Summary 
FY  1986/87 

★★★★★★★★★★vc*****************11 


behind  schedule. 
STATUS  OF  PRIORITY  "B"  PROJECTS 

n    •     fho  first  half  of  the  year,  UEB  met  100%  of  its  targets  for 

projects  within  budget  (2  projects  out  of  2). 
PROJECT  MANAGEMENT  DIVISION 

o     The  development  and  -Pje-tation  of  .  process  -^ndle^outine^^ 
:rsn^ovrd:dProJufBSmanageienatSin9nthde  Writ  quarter,  and  the  process 
was  implemented  in  the  second  quarter. 

o     A  process  for  obtaining  management  approval  on  key  contractual  terms 
for  consultant  agreements  prior  to  the  start  of  negotiations  was 
completed  on  schedule. 

ENGINEERING  SFRVICES  DIVISION 

with  a  consistent  means  of  assigning  and  planning  utilization  ot 
personnel  to  projects, 
o     The  second  quarter  target  for  developing  a  quality  assurance  design 
procedure  was  met  on  schedule. 

to  June  1987  due  to  staffing  limitations. 


2  ********************************* 


UTILITIES  ENGINEERING  BUREAU  (UEB) 
Mid-Year  Performance  Summary 
FY  1986/87 

**********************************************^ 
CONSTRUCTION  ENGINEERING  DIVISION 

n     The  Division  exceeded  its  target  of  conducting  8  in-house  training 
Sere  completed  on  schedule  in  the  second  quarter. 

questions  so  that  delays  can  be  avoided. 
ADMINISTRATION  AND  PLANNING  DIVISION 

o     Remote  data  ^%^™&£^t^n'tT*  ^ 
ffil^r^l?*  ^STtfthS  UEB's  centra,  computer  system. 

o     As  part  of  a  comprehensive  records  management  improvements  program, 
5ePK  adopted  anew  filing  classification  system  in  the  second 
quarter. 


0125B 


BUREAU  OF  FINANCE 
Mid-Year  Performance  Summary 
FY  1986/87 


****************************** 


ORGAN I 7ATI0NAL  DESCRIPTION 


The  Bureau  of  Finance  has  152  budgeted  positions  and  an  operating  budget 
GOAL 

Tn  c.mnort  PUC  deDartments  by  processing  financial  transactions, 

conducting  analyses  and  other  projects  in  support  of  Management 
objectives. 

OVERVIEW 

collections  unuu      y  f  venicles  probed  narrowly  missed  its 

will  be  able  to  get  its  internal  audits  function  working  during  the  third 
and  fourth  quarters. 


***********************************  4 


**************** 


BUREAU  OF  FINANCE 
Mid-Year  Performance  Summary 
FY  1986/87 


PERFORMANCE  HIGHLIGHTS 

The  following  summarizes  performance  in  each  of  the  Bureau's  areas  of 
responsibil ity. 

"To  issue  timely,  accurate  and  useful  financial  information  to 
managers." 

The  Bureau  has  continued  its  emphasis  on  the  Polishing  of  timely  and 

analyse    were    ate  by  a  sum  of  five  days  in  the  first  quarter  and  e  even 
davs  in  the  second  quarter  because  of  an  effort  to  improve  the  quality  of 
analysis.    This  effort  is  bearing  fruit  and  we  expect  to  get  back  on 
schedule  in  the  third  quarter. 

no  establish  and  execute  control  on  revenues  and  expenditures  including 
timely  collection  and  deposition  of  all  revenues. 

Cash  draw-down  and  accounts  receivable  targets  were  met. 
working  with  Muni  to  make  it  possible. 

Total  TIDF  collections  and  interest  grew  to  pillion  as  of  Dec  31, 
■i qqc     TahlP  I    which  follows,  shows  a  more  complete  picture  ot  now  trie 

i  fS^o  leSiS  have  grown  since  ^ne  30    1985      Coo  e      J  between 
all  involved  city  agencies  is  now  excellent  and  the  lists  of  TIDr 
eleigible  projects  maintained  by  PUC  and  the  Bureau  of  Building 
Inspection  are  now  reconciled. 

KSSMSr*  *  SK  23  IKE  WtfS 

quarier  with  only  minor  unfavorable  variances  and  no  surprises. 

"To  process  timerolls  and  accounting  transactions  in  accurate  and  timely 
fashion." 

***********************************  5  ************************************ 


BUREAU  OF  FINANCE 
Mid-Year  Performance  Summary 
FY  1986/87 


a  +  ~  fh0  ritv'q  new  Davroll  system  during  the  prior 
The  PUC  converted  to  the  city  s  new  pay  ^  ^ 

fiscal  year.    It  quicKiy  oecame        Drocess  those  that  were  necessary, 
payroll  corrections,  and  to  quickly  process  tno  m>    ^  the 

would  be  the  acid  test  of  our  ma nage »i  or  y  ^  m 

beginning  of  the  fiscal  year  w e  se t   n  o bjective^.  ^  ^ 
Sr^TSftW^S^  request^  pending  at  the  end  of  the 
second  quarter. 

■■To  maintain  records  and  prepare  schedules  that  support  a  clean  audit 
report." 

mobilized  during  the  third  quarter. 

management  in  accordance  with  established  schedule. 

finance  Bureau  staff  were  involved  in  several  ~^«««*lrfV* 
two  quarters.    Topics  included  fleet  Panning, ™  £  .pe 

substitution  of  articulated  coaches  for  standards,  sizing ^ 
rebuild  contract,  review  of  Muni  s  zero  basea  ou  g  projectlons 

Budgets,  capital  improvement  programs  and  grants  were  all  submitted 
according  to  schedule. 

extern,.  fMrt.l  reports  »re  .*J  «- £gg  *  r£  ' 
became  current. 

*********  6  ************* M"******* 
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BUREAU  OF  MANAGEMENT  INFORMATION  SYSTEMS  (BMIS) 
Mid-Year  Performance  Summary 
FY  1986/87 

*********************************************************~"^^ 
ORGANIZATIONAL  DESCRIPTION 

BMIS  provides  systems  analysis  and  data  processing  support  to  thePUC. 
The  Bureau  is  divided  into  four  sections:    User  Services  (Office  & 
Business  Sy  terns/Finance  &  Personnel  Systems),  Computer  Operates, 
Technical  Services,  and  Administration.    User  Services  analyzes  business 
problems    identifies  automation  opportunities  and  provides  system 

g    mm  ng  services  to  PUC  departments  and  bureaus.  Computer  Operations 
is  responsible  for  the  operation  of  computer  equipment  and  the 
teleprocessing  network.    Technical  Services  is  responsible  for  system 
op  rating  software  and  analyzes  automated  systems     Admin, s  ratio 
provides  for  overall  management  of  the  Bureau.    For  HY  1986/87  BMIS  has  a 
budget  of  $4.3  million  and  69  approved  positions. 


GOALS 


To  develop  new  systems  to  meet  the  demands  of  PUC  departments  and  to 
upgrade  existing  applications  which  are  technically  inferior. 

To  provide  reliable  computer  resources  to  BMIS  users. 

To  install  and  maintain  technical  systems  software  at  current  release 
levels,  creating  a  more  stable  and  reliable  computer  operation. 

To  orovide  management  directions,  coordination,  administrative  support 
services  to  the  Bureau  in  order  to  provide  a  data  processing  service 
capability  with  quality  and  cost  of  service  comparable  to  the  private 
sector. 

OVERVIEW 

The  first  half  of  FY  1986/87  saw  a  continuation  of  a  stable  data 
process  nq  environment  for  the  PUC.    The  primary  goals  of  BMIS  are  to 
produce  paper  based  information  such  as  water  bills,  vehicle  maintenance 
schedules  and  financial  information  on  a  timely  basis,  and,  in  addition, 
provide  real-time  inquiry  capabilities  through  PUC's  data  communication 
network.    These  goals  were  met  by  on-time  information  delivery  in  the 
98%-99%  range. 

**********************************  7  ************************************ 
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BUREAU  OF  MANAGEMENT  INFORMATION  SYSTEMS  (BMIS) 
Mid-Year  Performance  Summary 
FY  1986/87 


**************************************** 


********************************** 
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information  systems,  j^hougn  no         ,       progress  was  made  on  the 
^veCe^  °f  "-Tun]  SlSUnanc'e  System  and  an  Absenteeism 
Reporting  System. 
PERFORMANCE  HIGHLIGHTS 


Computer  Operations 

operation  software. 


Th 


uniereu  uui  my   

ese  problems  have  been  resolved. 


CPU  Up-Time 
Peripherals  Up-Time 
Reports  Delivered  On-Time 
Network  Up-Time 


Target 

98% 
98% 
97% 
96% 


Results 

99.9% 
99.7% 
98.2% 
94.2% 


Finance  and  Personnel  Systems 

^^m^,  ^^dra^Slafe-ma^ern^orting. 
T    "st:    m  'des       was  approved  b/a  pSc-wide  steering  co-lttee. 
Programming  is  expected  to  be  completed  this  fiscal  year. 

Qwc+om-    This  svstem  was  originally  designed  to 
iTO^a'Sfr,™  ervlces      ubsegoently  we  have 

and  will  be  fully  developed  later  this  year. 

Labor  rn-ct.ihMtion  Reporting:    The  financial  reporting  systems  were 


**********************************  8  *********** 
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BUREAU  OF  MANAGEMENT  INFORMATION  SYSTEMS  (BMIS) 
Mid-Year  Performance  Summary 
FY  1986/87 


******************** 


****************************^ 


Business  and  Office  Systems 

The  development  of  a  new  Vehicle  Maintenance  System  is  proceeding  on 
The  development  ut  svstem  was  completed  and  subsequently 

Ipproved'by  HUNI  mlnagelent.    T^com^er  programs  are  now  being  written 
2T?hi<  Astern     The  initial  implementation  is  scheduled  for  July    n  the 
t°r  ^JLp?  FaMlitv     This  system  will  improve  maintenance  scheduling 
Sionfand'generlce  .anageLnt  reports  that  are  not  available  ,«  the 
current  system. 

The  development  of  a  new  Water/Sewer  Billing  system  is  proceeding  at  a 
Swer  thaS  expected  pace.    Negotiations  with  the  contractor  are  ,n 
progress. 

Technical  Services 

fn  thP  Data  Base  Manaqement  Software  were  installed  in 

?S?  "g%Se  MIT SUM  P"bl,.S  the  WM  ~.s  P.rfor,,d 
designed. 
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ORGAN I 7ATI0N  DESCRIPTION 


ThP  RurPau  of  Personnel  and  Training  (BPT)  has  six  (6)  functional  units: 
Operations   Affirmative  Action,  Examinations,  Discipline,  Administration, 
and  Training     The  responsibilities  of  the  Operations  Unit  include. 
Position  control,  certification,  classification    and  wage  and  salary 
asses  ment.    The  Discipline  Unit  !S  responsible  for  processing 
disciplinary  actions  for:    dismissals,  terminations,  automatic 
res  gna  ions,  special  medical  evaluations,  arbitration  and  employee 
.    This  unit  also  prepares  and  presents  cases  to  the  Civi 
Service  Commission  and  Hearing  Officers.    The  Affirmative  Action  Unit 
ltd  ves    processes  and  investigates  complaints  for  alleged  employment 
discr  m  net  on  f  led  by  PUC  employees  or  employment  app  icatns     As  an 
linnet  responsibility  to  complaint  processing,  the  unit  provides 
counseling  and  information  about  the  process.    The  Examinations  Unit 
mainta  ns  eliqibility  lists  of  qualified  candidates  for  employment.  The 
Adm in  lit  at  on  Unit,  provides  administrative  support  to  the  Operation 
Unit    processing  of  MUNI  passes  for  employees  and  dependents,  employee 
verifications    preparation  of  NCS  announcement  and  experting  of 

nouncement  plications     The  Training  Unit  provides ^  .employees  with 
job-related  courses  to  enhance  existing  skills  and  capabilities. 

The  Bureau  has  46  approved  positions  and  an  operating  budget  of  $2.2 
million. 

GOALS 

To  respond  to  the  human  resource  and  training  needs  of  the  PUC  by 
Jroviding  timely  responses  to  staffing,  disciplinary  actions  and 
recruitment  requests  and  to  conduct  training  courses  that  are 
skills-specific. 

OVERVIEW 

*  The  Discipline  Unit  continues  to  support  management  by  timely  and 
effectively  processing  requests  for  disciplinary  actions. 

*  The  Operations  Unit  has  averaged  meeting  its  turnaround  targets  by 
ninety-nine  percent. 
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OVERVIEW  (Cont.) 

*  The  AA/EEO  Unit  has  met  all  its  turnaround  targets. 

*  The  PUC-wide  AA  Plan  is  completed  and  is  expected  to  be  presented  to 
the  PUC  for  review  and  adoption  during  the  third  quarter. 

*  .  The  Exams  Unit  posted  ten  (10)  eligible  lists. 

*  The  PUC  Sexual  Harassment  policy  and  procedures  was  developed  and 
distributed  to  all  PUC  Department/Bureau  managers. 

*  The  Administration  Unit  met  all  of  its  turnaround  targets. 
PERFORMANCE  HIGHLIGHTS 

Disci  pi ine 

o     During  the  First  and  Second  Quarters    this  Unit  met  all  thirteen  (13) 
turnaround  targets  by  one  hundred  (100)  percent. 

o     Ninety-seven  (97)  discipline  actions  were  completed  during  the  First 
and  Second  Quarter. 

Examinations 

o     During  the  First  and  Second  Quarter,  ten  (10)  eligible  lists  were 
posted. 

classifications. 
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AFFIRMATIVE  ACTION/EQUAL  EMP1  OYMENT  OPPORTUNITY 

n  •  fhp  Fir<;t  Ouarter  the  requests  ( 1 1 )  for  NCS  recruitments  and 
°     STos'reguests  ?or  oral  authorizations  were  processed  within  the 

targeted  time  frame. 

Second  Quarter. 

°     KSlJS  ffB  QUfrvee(5,0Ie^%l!r/:ii^heipCUCi^EtEj°Snit  .The 
uti 1 ization  of  the  AA/EEO  Unit  as  a  viable  discrimination  complaint 
mechanism  continues  to  increase  each  quarter. 

carried  over  to  the  next  quarter. 
TRAINING 

o     During  the  First  and  Second  Quarter,  the  following  training  courses 
were  provided: 

Supervisory  Training,  forty-five  (45)  employees 

Telephone  Training  (to  convert  to  the  new  City  System)  three 
hundred  fifty-two  (352)  employees 

o     D„rin9  U.  Ffrst  Cwrt.r,  two  (!)  of  tte  «>•  <6>J»!2K  ""* 
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This  Unit  submitted  to  BPT  senior  management  six  (6)  task  analyses 
for  review.    Task  plans  were  submitted  for  the  following  training 


for 
programs : 


o  New  Employee  Orientation 

o  7409  Upward  Mobility  Program 

o  AA/EEO 

o  Discipline 

o  Performance  Appraisal 

o  Supervision  I 
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ORGANIZATIONAL  DESCRIPTION 

Protective  Services  and  Investigation  is  responsible  for  providing  for 
security  and  investigation  needs  of  the  Public  Utilities  Commission 
Ongoing  responsibilities  include  providing  investigative  support  to  the 
Personnel  function  in  hiring  and  disciplinary  actions,  providing 
invest  gat  ve  support  to  all  departments  in  security  matters,  and 
m  naging  the  surveillance  guard  services  provided    y  a  contractor  Other 
responsibilities  of  the  department  are  planning  and  implementation  of 
slcSrity  programs  and  procedures.    The  Apartment  is  staffed  by  a 
Director  and  an  assistant.    The  Director  reports  to  the  PUC  General 
Manager.    The  annual  operating  budget  for  contractor  guard  services  is 
$648,477. 

GOAL:      Develop,  implement  and  maintain  a  security  program  to  provide 

protection  of  the  personnel,  assets  and  resources  of  the  Public 
Utilities  Commission. 

PERFORMANCE  HIGHLIGHTS 

-  The  construction  and  installation  of  the  MUNI  phase  of  the  CPTED 
System  was  completed. 

-  Performance  specifications  for  Water  Department  facilities 
security  equipment  were  completed. 

-  Equipment  performance  specifications  for  Moccasin  were  completed. 

-  The  bureau  wrote  a  policy  and  procedure  manual  for  each  MUNI 
facility  and  a  revenue  security  procedure  manual. 

-  Water  and  Hetch  Hetchy  CPTED  program  were  combined  with  MUNI's  in 
order  to  have  a  PUC-wide  CPTED  Program. 

-  The  bureau  developed  a  uniform  reporting  system  for  the  PUC  which 
includes  instructions  on  report  format,  completion  and  routing 
distribution,  and  also  on  data  entry  procedures  where  appropriate. 

-  The  bureau  completed  security  equipment  specifications  for  Mason 
Street  and  BMIS  facilities. 
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-  The  bureau  completed  CPTED  computer  programming  for  MUNI 
personnel  and  facilities. 

-  The  bureau  conducted  a  Risk/Threat/Vulnerability  analysis  for 
Harrison  Street  facility. 

1st  Q         2nd  Q       Total  86/87       Total  6/83-12/86 

Cases  Received  57  24  81  592 

Cases  Completed  59  J6  75  266 

Change  in  Ongoing  #(2)8  6 

During  the  second  quarter  the  Bureau  completed  175  background  cases  and 
checked  2,835  DMV  reports.    The  totals  for  the  first  six  months  were  ^67 
and  2,486,  respectively. 

94%  of  the  cases  presented  to  PUC  Departments,  Personnel,  District 
Attorney  or  SFPD  have  resulted  in  administrative  and/or  criminal  action. 

THREE  MONTH  STATISTICS  RESULTING  FROM  CPTFD  SYSTEM  INSTALLATION 

-  24  non-MUNI  personnel  were  observed  and  escorted  from  MUNI 
facilities  during  non-business  hours— an  increase  of  100%. 

-  One  theft  of  MUNI  equipment  was  reported— a  decrease  of  97%. 

-  Three  revenue  fare  box  thefts  and/or  tampering  were  reported— a 
decrease  of  95%.    (Fare  boxes  contain  $300  to  $400.) 

Note 

A  majority  of  the  time  has  been  utilized  to  program  the  CPTED  computer 
and  carry  out  duties  that  are  normally  handled  by  MUNI  staff  and  Project 
Manager. 

The  investigation  clearance  rate  is  approximately  66%  above  the  FY  87-87 
goal . 
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ORGANIZATIONAL  DESCRIPTION 

The  Contracts  and  Claims  Bureau  is  composed  of  three  departments:  Real 
Estate,  Contract  Compliance  and  Claims.    The  Real  Estate  Department  is 
responsible  for  generating  revenue  through  sale  and  leasing  of  PUC-owned 
properties.    The  Contract  Compliance  Department  oversees  equal 
ODDortunitv/aff irmative  action  compliance  by  PUC  departments  with  MBE, 
WBE,  and  DBE  requirements.    The  Claims  Department  oversees  processing  of 
claims  filed  against  the  PUC. 

The  Contracts  and  Claims  Bureau  has  39  budgeted  staff  positions  and  an 
operating  budget  of  $3.5  million. 


GOAL 

To  optimize  revenue  potential  from  PUC-owned  land  and  improvements 
through  new  leases  or  dispositions  of  surplus  property. 

To  provide  details  of  affirmative  action  guidelines  on  bid  documents; 
assure  that  proposed  contracts  have  met  guidelines;  and  to  present 
contracts  to  the  Commission  in  a  timely  manner. 

To  contain  the  cost  of  claims  filed  against  the  PUC  and  improve  the 
ability  of  the  c^ims  function. 


PERFORMANCE  HIGHLIGHTS 
MUNI  CLAIMS  DIVISION 

1,050  new  claims  for  personal  injury  and  property  damage  with  a 
total  value  of  $45.2  million  were  filed  during  the  first  two 
quarters  of  FY  1986/87.    Of  these  claims,  726  were  settled  at  a 
cost  of  $2.85  million.    This  compares  with  910  new  claims  and  b 
settlements  at  a  cost  of  $2.62  million  for  the  same  period  FY 
85/86. 
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The  average  dollar  amount  per  claim  paid  decreased  from  the  first 
two  quarters  FY  1985/86  from  $4,464  to  $3,926  for  a  12%  decrease. 

There  was  a  24%  increase  in  the  number  of  settlements  completed 
in  the  first  two  quarters. 

The  Claims  Bureau  has  collected  to  date  $113,213  from  parties 
liable  to  MUNI,  a  125%  increase  over  last  year's  collection  for 
this  period  of  $50,283. 

The  number  of  claims  settled  in-house  increased  from  407  to  552 
or  36%  due  to  the  filling  of  a  vacant  adjuster  position. 

The  Bureau  has  not  been  able  to  reach  its  goals  of  completing  75% 
of  its  investigations  within  30  days  having  fewer  than  5%  of  its 
investigations  open  longer  than  90  days  due  to  two  vacancies. 
The  Bureau  is  waiting  for  the  Mayor's  approval  of  its 
requisitions. 


WATER/HETCH  HETCHY 

-     The  Water  Department/Hetch  Hetchy  Claims  staff  exceeded  or  met 
all  goals  in  the  first  two  quarters.    70%  of  all  claims  were 
resolved  within  30  days  and  less  than  2%  remained  open  over  90 
days. 

By  responding  to  calls  on  a  24-hour  basis,  the  Claims  staff  was 
able  to  avoid  claims  on  19%  of  the  calls  in  the  1st  quarter  and 
55%  of  the  calls  in  the  2nd  quarter. 

The  dollars  paid  in  settlement  compared  to  the  total  dollars 
claimed  was  7.8%  for  the  1st  quarter  and  4%  for  the  2nd  quarter. 

Only  4  cases  were  referred  to  the  City  Attorney  during  the  first 
two  quarters. 
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REAL  ESTATE 

The  Bureau  continued  to  work  with  the  Departments  to  identify  and 
develop  surplus  properties.    During  the  first  two  quarters,  27 
parcels  were  identified  as  potential  surplus.    Seven  parcels 
closed  escrow  in  the  first  quarter  bringing  in  $1.1  million  in 
revenue  and  seven  other  sales  are  still  pending. 

Three  new  leases  generating  $15,000  annual  income  were  executed 
in  the  second  quarter  and  100%  of  the  expiring  leases  and  permits 
were  renewed  at  increased  rental  of  4.8%  exceeding  the  goals. 

CONTRACT  COMPLIANCE 

The  percentage  of  awards  of  prime  contracts  to  MBEs  exceeded  the 
targets  for  both  the  first  and  second  quarters.    The  percentage 
of  awards  to  MBEs  for  the  first  quarter  was  31%  and  for  the 
second  was  36%.    No  awards  to  WBE  prime  contracts  were  made  in 
the  second  quarter  and  less  than  1%  of  awards  in  the  first 
quarter  were  to  WBE  primes.    This  reflects  the  fact  that  there 
are  few  WBE  prime  contractors  able  to  bid  sucessfully  on  PUC 
projects.    The  Bureau  will  continue  to  do  outreach  where  possible. 

Out  of  all  UMTA  funded  contracts  awarded  during  UMTA's  fiscal 
year  ending  1986  (Reported  in  1st  quarter),  11%  were  awarded  to 
DBEs  (short  of  the  goal  of  25%)  and  24%  to  WBEs  (exceeding  the 
goal  of  7%).    In  the  first  quarter  of  UMTA  fiscal  year  87 
(Reported  in  2nd  quarter),    29%  of  all  awards  were  to  DBEs  and 
45%  to  WBEs  exceeding  the  respective  goals  of  25%  and  7%. 


WORKER'S  COMPENSATION 

The  Claims  Bureau  continues  to  work  with  Muni  management  to 
establish  methods  of  monitoring  and  controiMng  worker's 
compensation  claims. 
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ORGANIZATION  DESCRIPTION 

The  Bureau  of  Energy  Conservation  is  responsible  for  achieving  efficient 
use  of  energy  in  all  City  facilities.    The  eight-person  staff  of  the 
Bureau  manages  the  implementation  of  a  variety  of  energy  conservation 
programs.    The  operating  budget  for  Fiscal  Year  1986/87  is  $450,000  The 
majority  of  funds  are  used  for  professional  service  contracts  to  conduct 
energy  management  programs  for  facilities  and  grant  funded  private  sector 
projects. 


OVERVIEW 


During  the  first  and  second  quarters  of  the  fiscal  year,  the  Bureau  of 
Energy  Conservation  had  performance  targets  in  the  following  areas- 
Capital  Improvements,  Education  and  Outreach,  Energy  Analysis  and 
Auditing    Alternative  Energy  Project  Development,  Code  Development  and 
brant  Funded  Research. 


During  the  First  Quarter,  all  targets  were  met  or  exceeded  under  the 
Capital  Improvement  Program,  as  was  the  case  with  the  Bureau's  Energy 
Management  Training  Program  and  Energy  Use  Tracking.    The  one  area  where 
progress  was  delayed  was  the  Public  Education  Energy  Management  Program. 
HVAC  work  at  San  Francisco  Community  College  was  delayed  pending  the 
initiation  of  other  work  at  the  facility  which  will  affect  the  Bureau's 
proposed  project. 

During  the  Second  Quarter,  all  major  performance  goals  were  met,  and  many 
were  exceeded.    Details  on  these  accomplishments  are  provided  below. 


PERFORMANCE  HIGHLIGHTS 

Municipal  Capital  Improvements 

All  targets  in  this  section  have  been  surpassed  this  quarter. 
Construction  documents  for  65%  of  the  Electrical  projects  (Phase  i) 
were  targeted  for  completion.    By  virtue  of  Muni  Engineering 
combining  the  design  and  bid  packages  for  Potrero,  Presidio,  Woods 
and  Metro,  and  completing  them,  71%  of  construction  documents  are  n 
complete,  and  a  contractor  has  been  selected. 
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Municipal  Capital  Improvements  (Cont. ) 

Construction  has  been  initiated  on  21%  of  Phase  I  projects  exceeding 
the  15%  targeted.    Construction  is  now  substantially  complete  at  the 
Legion  of  Honor  (Energy  Management  System)  and  at  Laguna  Honda 
Hospital  (Lighting  Retrofit),  which  brings  the  total  to  10%.  The 
goal  for  the  second  quarter  was  5%. 

For  Phase  II  projects,  second  quarter  targets  were  set  for  the  work 
which  is  being  implemented  with  the  assistance  of  DPW  Bureau  of 
Building  Repair  (BBR).    Construction  documents  were  initiated  for 
35%,  exceeding  the  20%  target.    20%  of  the  construction  (lighting 
retrofits)  is  completed,  thus  doubling  the  goal  of  10%.  This 
progress  is  mainly  due  to  excellent  participation  by  BBR  management 
staff  and  by  the  electrician  assigned  to  this  project. 

Phase  III  (FY  1986/87  appropriations)  projects  are  slightly  ahead  of 
schedule  (14%  vs.  10%  target).    The  City  Hall  Dome  Lighting 
construction  documents  are  complete  and  construction  will  commence 
ahead  of  schedule  in  the  third  quarter. 

Education  and  Outreach 


Second  quarter  targets  were  set  for  only  one  of  the  programs  under 
this  heading—Energy  Management  Training.    The  Goal  of  this  program 
is  to  improve  the  energy  efficiency  of  the  design  and  maintenance  of 
City  facilities  by  training  professional  and  stationary  engineers. 
236  attendees  were  trained  during  the  first  half  of  the  fiscal  year, 
and  90%  of  the  planned  sessions  have  been  held.    This  exceeds  the  50% 
completion  goal  which  had  been  set. 

Energy  Analysis  and  Auditing 

Goals  for  the  second  quarter  under  this  heading  were  established  for 
the  Alternative  Energy  Analyses,  Energy  Auditing  and  Heating  Plant 
Efficienty  Programs.    Consultants  have  been  selected  for  each 
program,  as  targeted,  and  an  engineering  study  has  been  initiated  to 
implement  heating  plant  retrofits  in  PUC  facilities  as  a 
demonstration. 
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The  goal  of  submitting  an  energy  conservation  CIP  budget  was  also  met 
during  the  second  quarter.    $500,000  has  been  requested  to  fund 
energy  retrofits  in  16  City  facilities  and  to  implement  a  system  for 
identification  and  installation  of  simplified  conservation  measures 
by  on-site  City  engineers.    Both  components  of  the  CIP  are  projected 
to  provide  payback  in  2.5  years. 

Alternative  Energy  Projects 

The  major  goal  for  this  project  was  selection  of  a  consultant  to  look 
at  Load  Management  Opportunities  for  large  municipal  facilities.  The 
objective  is  to  develop  a  comprehensive  system  for  shifting,  and/or 
curtailing  applicable  energy  use  throughout  City-owned  buildings  as  a 
way  to  reduce  unessential  peak  demands.  A  consultant  has  been  chosen 
for  the  work,  and  work  plan  details  are  currently  being  discussed. 

Code  Development  Program 

Much  of  the  work  in  this  program  is  on  hold  pending  the  filling  of  a 
work  order  Planner  III  staff  position  at  City  Planning.    Target  dates 
have  therefore  been  adjusted  accordingly.    The  development  of  policy 
and  review  procedures  for  the  siting  of  cogeneration  systems  has, 
however,  been  completed  as  scheduled  during  this  quarter. 

Grant  Funded  Research 

Grant  funded  projects  directed  at  promoting  energy  efficiency  in  the 
commercial  and  residential  sectors  have  continued  during  this  quarter. 

The  development  of  new  energy  conservation  review  procedures  and 
recommendations  for  new  commercial  buildings  is  now  completed. 
The  final  project,  entitled  "Planning  for  Energy  Efficiency  in 
New  Commercial  Buildings,"  is  now  with  the  project  sponsors 

publisher  as  targeted. 

The  assessment  of  conservation  measures  for  existing  commercial 
buildings  also  continued  through  this  quarter.    The  goal  of  this 
program  is  to  improve  energy  conservation  in  San  Francisco's 
existing  commercial  buildings.    It  is  specif ical ly  directed  at 
buildings  constructed  prior  to  the  passage  of  state  energy 
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conservation  standards.    The  work  program,  which  is  ongoing,  is 
studying  the  potential  effects  of  providing  educational 
information  to  building  owners  and  tenants,  offering  economic 
incentives,  and  the  potential  for  legislation  to  require  the 
installation  of  energy  conservation  measures  when  buildings  are 
sold.    This  would  be  approximately  equivalent  to  the  City's 
existing  residential  energy  conservation  ordinance  (RECO). 

During  the  second  quarter,  work  on  gathering  educational 
materials  and  information  on  utility  financial  incentives  was 
completed  and  a  draft  prototypical  ordinance  prepared  as 
targeted.    The  principal  tasks  for  the  third  quarter  will  include 
the  review  of  the  draft  ordinance  by  members  of  the  Mayor's 
Energy  Management  Committee  and  preparation  of  a  final  report. 
The  program's  funding  agency--the  Energy  Task  Force  of  the  Urban 
Consortium--has  provided  an  extension  to  the  contract  period  to 
allow  for  the  satisfactory  completion  of  the  project  final  report. 

The  District  Heating  and  Cooling  integration  and  expansion  study 
is  largely  complete  and  a  final  report  has  been  submitted  to  the 
funding  agency— U.S. -HUD.    However,  Bureau  interest  in  one  aspect 
of  the  study  continues.    As  part  of  the  study,  the  Bureau 
analyzed  the  feasibility  of  decommissioning  the  existing  Civic 
Center  Boilers  and  tying  the  City's  steam  system  in  to  the  PG  and 
E  system.    On  its  own,  the  project  has  roughly  a  12-year  payback, 
excluding  the  land  value  of  the  boiler  site.    Clearly,  a  project 
with  that  kind  of  payback  is  not  an  attractive  option. 

However,  the  project  does  make  sense  if  it  is  incorporated  in  a 
development  strategy  for  the  site.    The  cost  of  the  intertie  to 
the  City  has  been  estimated  at  $875,000.    This  is  not  an 
unreasonable  site 

development  cost  for  the  size  building  which  would  be  constructed 
on  the  site.    However,  since  there  do  not  seem  to  be  any  existing 
plans  to  develop  the  parcel,  the  project  is  on  hold.    The  Bureau 
has  examined  the  impact  of  the  project  on  future  capital 
investment  plans,  and  will  continue  to  maintain  an  interest  in 
this  possible  future  development. 
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The  Public  Housing  Energy  Conservation  Program,  which  focuses  on 
the  installation  of  conservation  measures  in  Housing  Authority 
complexes  and  the  education  of  public  housing  tenants,  continued 
during  the  second  quarter.    All  building  improvements  have  been 
installed  as  planned.    The  remaining  work  consists  of  monitoring 
a  Tenant  Energy  Conservation  Program  and  tracking  the  energy 
savings  resulting  from  third  party  installations  of  solar 
collectors  and  boiler  retrofits  valued  at  over  $1.5  million. 
Monitoring  and  tracking  work  is  currently  on  schedule  and  has 
been  extended  until  June  to  allow  for  improved  data  collection. 

The  urban  siting  of  cogeneration  systems  program  continued 
through  this  quarter.    The  preparation  of  draft  guidelines  was 
completed  and  reviewed  with  the  Planning  Department  as  targeted. 
The  preparation  of  a  final  guideline  document  and  of  a  final 
report  for  the  project's  funding  agency,  the  California  Energy 
Commission,  will  occur  during  the  third  quarter.    The  Commission 
has  extended  the  project  schedule  through  March  1987. 
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City  and  County  of  San  Francisco  Public  Utilities  Commission 
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March  10,  1987 

Members,  Public  Utilities  Commission 

Jeffrey  Lee,  President 

Charna  E.  Staten,  Vice  President 

H.  Welton  Flynn 

Arthur  V.  Toupin 

Mark  Buell 

Dear  Members: 

I  am  pleased  to  transmit  the  mid-year  1986/87  performance  report  for  the  Water 
Department  and  Hetch  Hetchy. 

Highlights  of  the  mid-year  performance  are: 
WATER 

Exceeded  targets  for  distribution  main  replacement  and  feeder  main 
installation  by  13  percent. 

Doubled  the  target  for  right  of  way,  fire  break  and  roadway  maintenance. 
Continued  testing  of  backflow  prevention  devices  on  schedule. 
Developed  a  contract  for  implementing  an  electronic  meter  reading  system. 
HETCH  HETCHY 

Substantial  work  continued  on  negotiation  of  long-term  power  Purchase 
and  sale  contracts.    Tentative  contract  language  was  submitted  to  PG  &  E 
and  the  Modesto  and  Turlock  Districts  in  December  and  follow  up  meetings 
are  being  held. 

The  Holm  generator  repairs  and  Kirkwood  penstock  shutdown  related  to 
installation  of  the  third  generator  required  deferral  of  selected 
mechanical  preventive  maintenance. 

The  department  exceeded  its  goals  for  meeting  MUNI  electric  transit 
power  rel iabi 1 ity. 


Sincerely, 


Donald  J.  Birrer 

General  Manager,  Public  Utilities 
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ORGANIZATIONAL  DESCRIPTION 

Through  wholesale  deliveries  to  suburban  agencies  and  direct 
deliveries  to  City  customers,  the  San  Francisco  Water  Department 
provides  water  to  residential,  commercial  and  industrial  consumers 
in  the  San  Francisco  Bay  Region.     Approximately  60  percent  of  the 
water  is  supplied  to  30  wholesale  agencies   in  Alameda,  Santa  Clara 
and  San  Mateo  County. 

The  Water  Department  is  composed  of  five  operating  Divisions: 
Administration,  City  Distribution,  Suburban,  Commercial  and  Water 
Quality.     The  Administration  Division  provides  planning,  policy 
direction  and  overall  management.     The  City  Distribution  Division 
directs  maintenance  and  operational  activities  to  assure  adequate 
pressure  and  volume  of  water  for  domestic  and  f ire-f lghting  purposes 
within  San  Francisco.     The  Suburban  Division  is  responsible  for  the 
management  of  local  watersheds  and  reservoirs,  the  transmission  and 
delivery  of  water  to  the  City  and  all  Suburban  customers,  and  the 
maintenance  of  all  delivery  facilities.     The  Commercial  Division 
provides  Customer  Relation  Services  and  Billing  and  Collection 
functions.     The  Water  Quality  Division  is  responsible  for  water 
treatment  and  monitoring  water  quality  to  insure  conformance  with 
all  State  and  Federal  standards,  rules  and  regulations.     For  M 
86/87,  the  Water  Department  budget  is  $73.4  million  and  approved 
positions  total  502. 


GOALS 

The  Department's  goals  are  to  deliver  to  all  customers  safe  a 
potable  water  in  adequate  quantities  and  respond  to  emergency 
situations;   to  equitably  charge  and  collect  for  water  services;  to 
provide  for  the  needs  of  the  present  and  future  through  continuous 
maintenance,  planning  and  improvements;  and  to  conduct  all 
departmental  operations  efficiently  at  reasonable  cost. 


ADMINISTRATION  DIVISION 

o        The  Hazardous  Materials  Management  Program  (HAZMAT)  meet 
monthly  as  targeted  with  emphases  placed  on  updating  MSDS 
information,  establishing  procedures  for  compliance  with  the 
hazardous  waste  release  disclosure  requirements  of  Propositio 
65,  and  development  of  a  written  instruction  manual  detailing 
hazardous  materials  management  procedures. 
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3  Targets    established    to   measure    the   Departments'    ability  to 

respond   to   major   emergencies  were  met   or   exceeded  during  the 
first  half  of   FY  86/87.      In   September   the  Department 
participated   in   the  City-wide  Emergency  Management  Exercise 
conducted  bv  the  California  Specialized  Training  Institute,  and 
inter-divisional  cross  training  of  operating  personnel  was 
instituted  during  the  Second  Quarter. 

,         In  accordance  with  the  Mayor's  request  to  reduce  Workers  ' 

Compensation  claims,  the  Department  updated  its  Safety  Manual 
and  reviewed  the  manual  with  all  supervisory  personnel.  A 
Field  Safety  Punch  List  was   in  preparation  at  the  end  of  the 
Second  Quarter  . 

3        The  consultant's  report  on  Long-Term  Water  Demand  Forecasts  was 
received  during  the  First  Quarter.     This  will  be  an  important 
tool   in  the  development  of  the  Hetch  Hetchy-Water  Department 
Resource  Plan.     At  the  direction  of  the  PUC,  the  possibility  of 
developing  the  Resource  Plan  with  in-house  staff  will  be 
re-evaluated  and  new  objectives  determined. 

o        In  accordance  with  the  requirements  of  the  Rate  Agreement 

preliminary  water  use  projections  and  Hetch  Hetchy  and  Water 
Department's  proposed  operating  and  capital  budgets  were 
prepared  and  submitted  to  our  suburban  customers.  Development 
of  an  automated  record  system  and  programming  to  support  rate 
setting  functions  were  completed  as  scheduled. 

o        During  the  first  half  of  the  fiscal  year,  90  percent  of  all 

employee  evaluations  were  completed  within  two  weeks  of  their 
anniversary  dates. 

o        By  mid-year,   the  Department's  facilities  maintenance  inspection 
program  was   just  ahead  of  schedule  with  59  of  56  targeted 
inspections  completed. 

CITY  DISTRIBUTION  DIVISION 

o  Contracts  for  distribution  main  replacement  and  feeder  main 
installation  totaling  19,835  feet  were  completed  during  the 
first  half  of  FY  1986/87,  exceeding  the  target  amount  by  13 
per  cent . 

The  renewal  of  1,285  obsolete  or  deficient  service  lines 
exceeded  the  target  of  1,200  by  7  percent. 

Water  outage  due  to  main  breaks  averaged  4  hours,  as  targeted, 
during  the  first  half  of  FY  86/87. 


o 
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The    program    to    improve   water    quality   by    the    systematic  flushing 
of  distribution   mains  was   3    percent   ahead  of   target  with 
410,000   feet  of  mains   flushed  by  mid-year. 

In  order  to  improve  inventory  control  at  the  Division's 
warehouse,  the  Materials  Management  System  currently  in  place 
at  MUNI  was  installed  and  the  training  of  storekeepers  begun. 
Material   inventory  and  data  input  are  scheduled  for  the  second 
half  of  FY  86/87  . 


SUBURBAN  DIVISION 

o        A  leak  on  the  Sunset  Supply  Line  and  damage  to  the  Baden-Merced 
Pipeline  by  a  BARTD  contractor  caused  two  unscheduled  shut-downs 
during  the  first  half  of  FY  86/87. 

o        The  meter  maintenance  program  was  slightly  ahead  of  schedule 

with  112  meters  calibrated  or  replaced  against  a  target  of  103. 

o        The  unusually  dry  weather  allowed  fire-break,  roadway  and  right- 
of-way  maintenance  to  double  the  target  of  170  miles. 

o        Eight  vehicles  assigned  to  Sunol  operations  were  down  for 
repairs  at  the  end  of  the  first  half  of  FY  86/87.  While 
temporary  reassignment  of  personnel  has  since  rectified  this 
situation,  the  backlog  was  too  great  for  the  single  auto 
mechanic  at  Sunol  and  this  maintenance  target  was  missed. 

o        The  Watershed  Resource  Manager  and  Watershed  Forester  were 

selected  as  scheduled  during  the  Second  Quarter  of  FY  86/87. 
The  Forester  chosen,  however,  refused  the  position  and  new 
interviews  were  required.     The  interviews  have  since  been  held 
and  a  Watershed  Forester  hired. 


WATER  QUALITY  DIVISION 

o        All  required  water  quality  monitoring  samples  were  collected 
and  tested  as  scheduled.     All   test  results  met  or  bettered 
Department  of  Health  Standards. 

o        All  water  quality  complaints  were  responded  to  in  less  than  4 
hours.     Samples  were  taken,   tests  performed  and  results 
forwarded  to  the  consumers  within  40  hours  of  the  complaint. 

o        The  tracking  and  testing  of  back-flow  prevention  devices 

continued  on  schedule  through  the  first  two  quarters  of  FY 
86/87.     626  existing  devices  were  identified  and  their  owners 
requested  to  submit  the  annual  test  results  as  required.  All 
new  devices  were  inspected  and  test  results  confirmed. 
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COMMERCIAL  DIVISION 


The  City's   contract  with  SCT,   a  data  processing  corporation,  to 
develop  and   implement  a  customer   information  and  billing 
system,  has  fallen  behind  schedule  due  in  most  part  to  an 
extremely  high  rate  of  turnover  of  contractor  personnel.  The 
contract,  which  extends   into  April  1987,  will  not  be  completed 
on  time.     The  Steering  Committee,  composed  of  staff  from  the 
Water  Department,   the  Bureau  of  Management  Information  Systems 
and  the  Industrial  Waste  Division  of  DPW,  has  determined  it  to 
be  in  the  best  interests  of  the  City  to  extend  the  contract  in 
time  only,   if  terms  acceptable  to  the  City  can  be  negotiated. 
Revised  objectives  will  be  established  pending  these 
negotiations . 

A  contract  to  provide  for  the  development  and  implementation  of 
an  electronic  meter  reading  system  was  completed  as  scheduled 
during  the  first  half  of  FY  86/87.     This  system  will  allow 
meter  readings   to  be  entered  directly  to  a  hand-held  device 
which  captures  the  data  on  tape.     At  the  end  of  the  route  the 
data  will  be  off-loaded  onto  the  Department's  mainframe  which 
will  update  the  daily  accounts  and  print  the  related  bills. 
Benefits   include  protection  against  mis-reads  and  decrease  in 
billing  time. 

The  Division's  objectives  of  maintaining  customers'  fire 
services   in  proper  working  order  by  improving  interagency 
reporting  mechanisms  and  customer  communications  will  be  on 
schedule  at  the  end  of  FY  86-87. 

Intensified  tracking  of  closing  bills  and  increased  use  of  the 
lien  process  resulted  in  a  $4,000  reduction  in  the  write-off  of 
bad  debts  to  date. 

Meter  boxes  filled  with  soil  or  debris  cause  broken  meters  and 
missed  reads.     The  program  to  clean  out  debr i s - f l 1 1 ed  meter 
boxes  was  on  target  with  2,374  out  of  2,400  clean-outs 
completed  as  scheduled. 
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ORGANIZATION  DESCRIPTION 

Hetch  Hetchy  Water  and  Power  has  183  budgeted  positions  with  an 
operating  budget  of  $66  million,  of  which  $43.9  million  is  for 
the  purchase  and  transmission  of  electricity.     Hetch  Hetchy  is 
composed  of  four  divisions  (General  Administration  Reject 
Operations,  Transit/Motive  Power,  and  the  Bureau  of  Light,  Heat 
and  Power).     Hetch  Hetchy  provides  hydroelectric  power  to 
specified  users  in  the  City  and  County. of  San  Franci  sco ,  the 
San  Joaquin  Valley  and  certain  commercial  purchasers.  In 
addition     it  delivers  85%  of  the  water  used  by  the  San 
Francisco  Water  Department  for  distribution  and  sale. 
Administration  provides  overall  management  of  the  Department, 

in     the  monitoring  of  all  capital  improvement  projects 
funded  by  Hetch  Hetchy,  and  conducts  negotiations  for  the  sale 
of  Hetch  Hetchy  power  and  water  to  outside  customers.  Project 
Operations  is  responsible  for  all  collection,  storage  and 
delivery  of  domestic  water  to  the  San  Francisco  Water 
Department  and  for  the  generation  and  transmission  of  electric 
power.     Transit/Motive  Power  is  responsible  for  providing 
electrical  power  for  propulsion  of  Muni  vehicles  through 
deration  and  maintenance  of  the  Motive  Power  distribution 
svstem      Light,  Heat  and  Power  is  responsible  for  all  aspects 
of  city  striet  lighting,  and  for  computing  all  electric  and  gas 
charges  for  the  various  municipal  agencies. 

GOAL 

To  collect,  store  and  deliver  domestic  water  to  the  Hetch 
Hetchy  aqueduct  in  the  amount  required     by  the  San  Francisco 
Water  Department  and  to  generate  and  transmit  electric  power 
for  use  and  sale. 

To  ensure  delivery  of  electrical   power  to  MUNI   LRV's,  Trolley, 
and  Cable  Cars  via  the  Motive  Power  distribution  system. 

To  compute  electric  and  gas  bills  for  all   City  Agencies  and 
compute  all  street  lighting  charges  accurately,  and  on  a  timely 
basis  and  to  provide  adequate  and  energy  efficient   lighting  on 
City  streets. 
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PERFORMANCE  HIGHLIGHTS 
General  Administration 

The  City  continues  to  make  reasonable  progress  with  PGandE  on 
the  long-term  contract  negotiations.     Progress  in  negotiating 
with  the  Districts,  however,  was  limited  by  the  need  to  make 
substantive  progress  with  the  PGandE  contract  before  dealing 
with  City/Districts  issues.     Tentative  contract  language  was 
transmitted  to  PGandE  and  the  Districts  on  December  5,   1986  and 
an  initial  clarifying  meeting  was  held  prior  to  year  end. 
Meetings  with  PGandE  and  the  Districts  are  being  held  to 
clarify  the  few  remaining  issues  of  concern  to  the  City. 
Further  meetings  with  the  Districts  will  be  held  to  reach 
agreement  on  these  concepts  after  additional  clarification  of  a 
few  remaining  PGandE  issues  related  to  the  C i ty/ D i s t r i c t 
contract . 

Rev  i ew  of  Capital  Projects 

A  quarterly  review  of  UEB  progress  reports  on  all  CIP  Programs 
is  being  conducted.     In  addition,  ongoing  weekly  reviews  of  UEB 
nroqress  on  the  major  capital   projects  are  held,   and  Hetch 
Hetchy  personnel  participated  in  the  contractor  selection 
process  for  the  Intake  road  s tab i  1  i zat i on  pro ject  and  the 
kickoff  meetings  for  the  San  Joaquin  Pipeline  Project. 

Project  Operations 

o      Hetchy  continued  to  deliver  100%  of  the  domestic  water 
requested  by  the  San  Francisco  Water  Department. 

The  Division's  goal   is  to  meet  electric  power  generation 
schedules  by  maintaining  Zero  maintenance-related  forced 
outaqes  of  powerhouse  generators  and  electrical 
transmission  facilities.     A  total   of  7  maintenance  or 
operator-related  outages  occurred  in  this  period.  Total 
scheduled  generation  of  more  than  840,000  MGW  hours  was 
reduced  by  175.5  MGW  hours   (0.02%)  due  to  these  outages. 

The  goal   of  completing  100%  of  scheduled  maintenance  work 
orders  was  not  met.     Actual   performance  for  the  first  half 


o 


o 
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of  the  year  averaged  80%.     Management  decided  to  defer  selected 
scheduled  maintenance  orders  to  accommodate  an  extensive 
diversion  of  mechanical  shop  staff  to  higher  priority  work 
associated  with  Holm  powerhouse  repairs  and  the  Kirkwood 
Penstock  shutdown. 


Motive  Power 


The  division  completed   100%  of  its  schedu  1  ^prevent  i  ve 

power  subst 
car  electrical  drive  system 


maintenance  for  power  sub  facilities  and  the 


cable 


to  a  maximum 

During  the 
totaled  only 


of 


o      The  division  exceeded  its  goal  of  meeting  Mum  s  electric 
transit  power  requirements.     The  electrical  power 
availability  goal   is  99.6%  which  translates 
eiqht   (8)   hours  of   lost  power  each  quarter, 
first  and  second  quarters,   lost  power  hours 
0.73  hours  and  1.53  hours  respectively. 

o      The  division  met  its  target  for  overhauling  65  automatic 
circuit  breakers  during  this  period. 

Li  ght,   Heat  and  Power 

n      The  oercentage  of  streetlight  outages  corrected  within  24 
hours  of  notification  was   1.3%  below  target  for  the  first 

A     the  year.     This  was  due  to  an  unusually  high  number 
"^reported         ages   in  the  first  quarter  of  FY  86/87  .  The 
outages  tapered  off  in  the  second  quarter  and  the  Bureau 
was  ahead  of  target  during  the  second  quarter. 

o      The  division  met  its  target  for  response  time   (within  5 
days)  to  citizen  requests  for  streetlight  relocations. 


Objective 

Streetlight  Outages  Corrected 
Within  24  Hours 

Streetlight  Outages  Corrected 
Within  48  Hours 

Customer  Complaints  Responded 
to  Within  5  days 


Target        8  5/86  86/87 


75% 

90% 
9  5% 


74% 


74% 


N/A  87.5% 
95%  92.5% 


r*****  7 


************************************** 


************************* 


************** 


HETCH  HETCHY  WATER  AND  POWER 
Mid-Year  Performance  Summary 
FY  1986/87 

************************************************** 


The  Division  converted  115  of  high-voltage  streetlights  to 
more  energy-efficient  units,  4%  below  the  goal  of  120  units 
for  the  first  half  of  the  year. 

The  Division  was  far  behind  (33%)  of  its  goal  of  updating 
80  of  the  300  maps  of  s treet  1  i ght i ng  facilities  it 
maintains.     Due  to  our  conversion  program  and  new 
construction,  a  majority  of  these  maps  must  be  revised. 
The  Division  was  operating  with  a  position  short  in  this 
area  because  of  the  inability  to  recruit  qualified 
personnel . 
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